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tbmsuri departmeht 
united states mint service 

DENVER COLO October 17, 1954. 


Mr. Mark A. Skinner, Superintendent 
United States Mint, 

Denver $ C olor&do♦ 


Re: Extension and remodeling of 

U.S.Mint, Denver, as per 

plans of the Procurement Division 




Sir: 

The proposed relocation of the M ^ ^rfduw^b^iaO^^. ft. the prese»^ 

room as indicated in the olfthis division is seriously handi^ped 

floor space of the make-up room. h fsi-rther reduction should not be con— 

S ^esSt l„ a lack of adequate ^ ooly for a brief 

sidered. Inasmuch “ ^he fcontinuously. It would b* 

:Sto^tlX\he present practice of teking 

the transfers in this room. 

youwing t e tentatiwe plane. ^ tr^afera of b^i» ^ tnia 

trucked through the ingot ^trLce to the make-up room 

-^^“oi’fSLcn^n.'lLte ^ ^ to’^ter this room which would eventually 

^ reach the main corridor. 


dirt incident to 

1 * T>/>rtm work whichnis very necessary, 
the make-up room vorx, waj.twui 

T e rn-r the sec nd floor, covering the refining operations. 
As to the tentative P^® provided for the various activities. As only 

it is noted that separate shifts,ndt is imperative as a precautionary 

Uo len are on duty on each of the n^bt s^ts^^ ^ 

measure, to have tbe cel ^ the silver nitrate ho^ in the same 

The plmn to house the gold c^ arranged, the refinery office would be 

due to its pronimity to the hood room. 

Respectfiilly> 

Signed- E.J.Wagor 

Supt. Melting & Refining Dept. 


TRJASURY DJ'PiiRTMENT 
UNITE! STATES MINT SERVICE 

DENVER COLO October 17, 1954. 


Mr, Mark A. Skinner, Superintendent 
United States Mint, 

Denver , C olortid o • 


Ret Extension and remodeling of 
U.S.Mint, Denver, as per tentative 
plans of the Procurement D-vision 
of the Public Works Branch, 


Sin 

The orooosed relocation of the M & E vault together with the transfer 

the first-*floor p len a would reduce by 190 sq, ft. the present 
sicf of tL ^ worlc of this division Is seriously ^^Icapped 

S orcsSt by n Inck of aLqunte spsce, end a farther reduction sbo|^ not be con- 
A Tn^qmiich as the proposed transfer room would be used only for a brie 
sidered. mLe-up room hs used continuously, it ^^oulc be aav sable 

t^aliorL all'the available space afforded by the contemplated removal of the 
coin^fte'vailt, to the make-up room end continue the present practice of making 

the transfers in this room. 

X X x 4 ^^ «io«e aII transfers of bullion would have to be 
th^ingot melting'room. In addition to the inconvenience of this 
trucked tnro b fT»ecuent use of the only working entrance to the make-up room 

f^ce gases, heat, end smeke to enter this ro<». ..Idch eould eventually 

reach the »ln corridor. 

4 +Vio R vault in its present location as shwon in our suggested 
By leav^g^th incident to 

KkUnfroo. work, .hioh:de ven^ necessary. 

. an cputative plans for the sec nd floor, covering the refining operations, 
septate roons are provided for the various activities. As only 
it is noted of the night shifts, it is is.perative as a precautionary 

two men are on d y ^Yie hooa room til in the open, 

mcesure, to ha cold chloride hood and the silver nitrate hood in the same 

The plan to ^ouae the^«°J^^c^ori^ ^ranged, the refineiy office aould be 

^jtctertrintolerable conditions due to its proximity to the hood room. 

Respectfully, 


Signed- E.J.Wagor 

Supt. Melting & Refining Dept, 




TRiASOfil DRPiiRTienn 


USITEL STATES «INT SBHVICE 

DENVER COLO October 17, ldS4. 


Hr, llarte A* Skinner, SuperIntftQceat 
United States Mint, 

Denver, Colorodc. 


Ret Extension and remodeling of 
U.S.Mlnt, Denver, as per tentative 
plani of the Procurenant Division 
of the Public ISorkB Brrnch. 


Slrt 



sidered* Inasmuch as the proposed transfer room would be used only Tor a brief 
period each day, vuhii© the -cake-up rooa is used continuously, it ».ou.».a be adv sabxe 
to aUoOi te aU the available space afforded by the contemplated removal of the 
coineris vahlt, to the afik'i-up room end continue the present practice of asi klni' 
the transfers in this rooBi« 

Foil'lag t e tentative plans, all transfers of bullion would have to be 

-t-xi'ouj^h the ixxj^ot iQ''-ll'i 2 i£, room* In addition to the inoonvenlence of this 
arrangement, the frequent use of the only woi'king entrance to the at;.ke-up room 
would allon f’urnace gasss, hoat, and smoke to enter this rooi. hich would eventually 
XBMdoi reach the main corridor* 


By leaving tho M& R vault in its present location as shwon in o\ir suggested 
lay-out, the MSc R office is shut off from the noise and £txxx dirt incident to 
the Abke-up room work, whlchiJLs very necessary* 



As to tho tentative plans for the sec nd floor, coveiiag the refining operation^. 
It is noted tha separate rooms are provided for the various activities. As only 
two men are on duty on each of thu night shifts. It is imperative as a precautionary 
m. a sure, to have the cell room, the wash room, end the hood room all in the open* 

The plan to house the gold chloride hood and the silver nitrate hood in the same 
small room co Ad not be considered, Ae arranged, the refinery office would be 
subjected to intolerable conditions due to its proximity to the hood room. 


Respectful!;' I 

Signed • S.J,Wagor 

Sapt* Melting & Refining Dept* 




TEIASORI DEPARTKEST 
USITHI STATES KIKT SERVICE 

DENVER COLO October 17, 1954# 


Mr# Slrjrk A# Skinner, Saperint*»ndent 
United States Mint, 

Denver, Colors-do# 


Ret Extension and romodcllng of 
O.S.Mint, Denver, as per tentative 
plans of the Procurement D .vision 
of the Public Works Branch. 


Sirt 

The proposed relocation of the M & R vavat together *ith the transfer ^ _ 

room as indic;-ted In the first-floor plans would reduce by 190 sq. ft. the 
floL soace of the aiake-ttu ro a. Th work of this division is seriously hanaicdw>ed^ 
at preset by a lack of adequate apace, and a further reduction sho^d not be Cou- 
sidered, Inasfflcch as the proposed transfer room would be used only ^or n brief 
oeriod each day, while the saake-up room lis used continuously, it »aU4.u be .a>^v Sffible 
triuocute aU the available space afforded by the . ontemp^tec removal nf the \ 
coinerts va^llt, to the aako-up room and continue the present practice of making 
the transfers in .this rooai# 

FoLliiue t e tentative plans, ell transfers of bullion would h^lye to be . 

truckS thr^h the ingot mailing room. In addition to the ineonvenlence of .this 
tracked tmou^nu ^^^ use of the only workinr ent ance to the make-up room 

woSd^allo^f^oe g..so8, heat, and smoke to enter this roo.-. hioh would evontha^ 
Maaim reach the main corridor. I v 

t»v i»«vin*r the II& R vault in its present location as shwon in our suggested 
lav out the m B office is shut off from the noise and tkxxm dirt incident to 
thrmaki-up room work, which:.is very necessary. 


\ 


A. +« +Vi«» tentative plans for the sec nd floor, covering the refining operations, 
In the separate rooms are provided for the varl .>U8 activities. As only 

fL ««« on duty on each of the night shifts,^!! is imperative as a prccautloiyury 
1 to have the cell room, the wash room, and the hood roon all in the open# 

TV, house the gold chloride hood and the silver nitrate hood in the same 

^^om could not be considered. As arranged, the refinery office would be , 
subjected to intolerable conditions due to its proximity to the hood room# 

Respectfully, 


\ 


Signed- E,J.’'^agor 

Supt# Melting & Refining Dept# 


A»«t* Dir 


08B«ral Sx]>«&sae 


Ur, Hark a* aklnaar. 
Sttperintendafit of u. 
Denvor, Colorado. 


S. Mlat^ 


Oetobor 23, 1934• 


Taatativ# plana extanalon to Daairar Hint reaaimd st^n 
Ujrout .top making .tudy of CottraU Stau^ 


Taehniaal Aaalatest, 

To Aa&iatsat Dlrootor of rroeiirnoeat* 


-V* 

I 

i 








Confirmation 









October 18, 1054 


Procurement Division, 

Public Works Branch 
Tretsxuy Department 
Washington, D C 

Gentlemens 

1 am forwartllng herevith revised plans of the proposed 
addition to this building, together with a letter from the 
Superintendent of Coining Department end one from the Superin¬ 
tendent of Melting & Refining Department, relative to the changes 
desired in their respective departments, in which I fully concur. 

In addition to the above changes it is also desired to 
revise the tentative plans with respect to the office of the 
Weigh Clerk, in which the vaul4 as is proposed would be entirely 
inadeqisate and a much larger vault has been shown, of approxi¬ 
mately 10 X 11 ft*, it being generally neoess^-ry to store in 
this vault trucks loaded with biililcn. This room should not 
have hut one entrance and original plans have been changed 
accordingly*. 

All of the cluinges proposed on these revised plans 
have been carefully studied in detail and are absolutely 
essential and if approved and incorporated in your final plans 
will result in providing the most efficient arrangement for 
the operations of the various depj.rtments of this Mint, which 
oould be devised under the oircumstnnoes. 


Proeuremont Division 


-2- 


la addition to the above enciosureB I aa forwarding 
letter of Public Service Company dated the 17th Instant 
together with a bluepint showing the plan for bringing the 
four service wire to the Mint building* 

Bespectfullyf 


lurk A* Skinner, Super inttndent. 


Enel. 


October li 1^54, 


Procurewwat DivlsiofU-' 
Trc_£ury D^purtaent 
Wiishiogtoa, t'. ", 





Gentleaeni 


I &ja forwfardiuii herewith revised plans of the proposed 
addition oO this bui ding) together with a letter from the 
Superintendent of Coining Departaent and one from the Su erin- 
tendent of Melting & Refining Department, relative to the changes 
desired in their r speottve departments^in which I fully caicur. 
In addition to the above changes it is also desired to 
revise the tentative plans with respect to the office of the 
Weigh clerk in which the vault as is proposed would be entirel. 
inadequate and a much larger vault has been shown of approxi¬ 
mately 10 X li ft, it being generally necRSsary to store in 
this vault trucks loaded with bullion. This room shoId not 
have but one entrance and original plana have been changed 
accordingly. 

All of the changes proposed on thes revised plans 
have been carefully studied in detail and are absolut .ly 
essential and If approved and incorporated in your final plans 
will result in providing the most efficient arrangement for 
the operations of the various deptirtments of this Mint which 
Oftirlse devised under the circumstances. 


Procureaont Division 


-2- 


la eiddition to the Kbov© encloauros I aa forwarding 
letter of Public Service Company dated the 17th inatant 
together with & biuepint shoving the pl&n for bringing the 
four service wire to the Mint building* 

Reopfrotfully, 


Berk A. Skinner» Su]?erintf ndent. 





DENVER, COLORADO MINT 
TREASURY DEPARTMENT 

WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 
IN REPLYING QUOTE THE ABOVE SUB- nwjT 

JECT.BWLDING.ANDTHESELEnERS x'W-A.SSt • DiP* 


Mr. Mark A. Skinner, 
Superintendent of U. S. Mint, 
Denver, Colorado. 


Dear Mr. Skinner: 


October 5, 1934. 



There is inclosed herewith a set of tentative 
plans for the extension to and remodeling of the U* S# 
Mint in Denver. In making these plans, it has been 
decided to remodel the present silver vault and increase 
its size by adding two additional floors and adding 
fifteen feet to its length. This arrangement permits 
the basement of the extension to be utilized for an un¬ 
loading dock, loading platform, storage space and rifle 
range. The first floor of the extension is occupied with 
the rolling and cutting machinery, the annealing and 
whitening room, the coiner’s vault and coiner’s office 
The third floor of the extension will be utilized by some 
of the processes of the refinery, including the cell room 
the wash room, the melting room, etc. 


In designing the first floor basement plan of 
the extension, a double unloading dock has been shown how¬ 
ever, if this is considered unnecessary, one of the unload¬ 
ing docks can be eliminated and the space used for storage 
It is planned to remove two of the boilers and construct a 
new floor in the space now occupied by this equipment whir»h 
will be assigned to the weigh clerk for his use in reieivinS 
large shipments of metal, which will be delivered bv trur»k- ^ 
This metal after being weighed, can be stored in the basenpni- 
floor of the vault, making it unnecessary to transfer it to 
the present weighing room on the first floor of the building 
This plan will eliminate the hauling of metal through the 
first floor corridor, ^d eliminate the necessity of handling 
heavy shipments of bullion in the present weighing room on ^ 
the first floor, which is designed for handling small ship¬ 
ments only# 


A rearrangeraen-c or tne offices on the first flom 
in front of the main corridor gives the weigh clerk almost 
double his present office space, eliminating the necessity 



Mr* M&.rk A* Skinner 
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10/5/34 


DENVER, COLORADO MINT 



corridor for making deposits. 


cierK* Tne coiner’s vault has been relocated in the exten- 

transfer rocrni moved into the space rendered 
available by this change. The remodeled vault will have a 
floor on the first floor level and an entrance in the 
present stairway, which will eillow this vault space to be 
used for metal in process. 


In order to facilitate the removal of rolls and 


motors from the rolling machines, an overhead track system 
with differential block has been designed, which will 
eliminate the necessity of setting up frames, whenever it 
becomes necessary to repair this equipment. The layout 
of the machinery in the extension permits a continuous flow 
of the ingots from the coiner’s vault through the rolling 
machines, cutting presses, annealing furnaces and the 
whitening room, in a manner that will prove very convenient 
and economical. 


The following changes have been made in the layout 


of the second floor plan, which gives adequate space to all 
Qf manufacturing processes and administrative functions* 

The license clerk has been located in the old generator 
room. 

The superintendent of machinery has been moved to the 
automatic scale room. 

A file room has been shown in the present superintendent 



Mr. Mark A. Skinner 
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DENVER, COLORADO MINT 


be rernoved^f-rnm essential that the milling machines 

in thriutoma^iP W be located 

automatl!^ second floor. In the 

the di-rpr*t mow milling machines will be in 

metal as it passes 

the autL^ti through the milling machiLs to 

thfit order to avoid any difficulty 

that might arise from the vibrations set up by the 

operation of these machines, they may be mounted on cork 
bases, so that there will be no motion transmitted to the 
automatic scales. 


After making a careful examination of the 
inclosed tentative plans, it is requested that you return 
one set to this office, as soon as convenient, indicating 
any changes or suggestions that you desire to make, on 
approval of a set of these tentative plans, we will proceed 
at once with the cabinet sketches and the working drawings, 
in order that a contract for the extension and remodeling 
can be let at the earliest possible date. 

Very truly yours, 



Assistant Directoir of Procurement. 


United States Mint Service 
Denver, Colorado* 

October 16, 1934. 

Hon* Mark A* Skinner 
Superintendent, U S Mint 
Denver, Colorado* 

Dear Sirs 

With Mr* W. H* White, Superintendent of Ifechii^yy, I have 
gone over the tentative plans for the extensim and remodeling of 

the n. S. Hint in Denver as svibmitted by Mr. W. E. Reynolds, Acting 
Director of Procurement* 

Providing space for Coiner's Office in the new building will 
not give sufficient room for rolling and whitening rooms. Recommend 
Coiner's office remain in present location. 

At present we are operating seven rolls and another is being 
built in the PhlladelphU Bint for this institution. In the plans 
submitted space for six rolls is provided. 

Space between south waU and roU is eleven feet, ten inches. 
Fourteen feet should be allowed tomprovide room for long strips, dimes 
and bronze* 

Coiner’s vault is in wrong position for handling of strips 
and trucks. Not enough space between waU and vault door. 

Two columns in center of Rolling room should be eliminated , 
if possible. 

In the Whitening room- In the plans submitted space is pro¬ 
vided for three barrels. Four barrels are now operating and it is 
nevessary to continue with that number. 


Space back of furnaces, between furnace drun and wall is 

feet, not enough roon to permit trucks to stand while boxes of 

blanks are taken therefrom and dumped into the f imace.drum. Nine 
feet should be provided. 

Instead of straight line »^the foreman and workmen pre¬ 
fer a circular crane which is easier to handle and possibly more 
economical as far as electricity is concerned. 

The circular crane now in use in this room has been in op¬ 
eration for fifteen years and has proven satisfactory in every «>y. 

Resoectfully, 

Signed- J. C. Wells 

Superintendent of Coining, 


United States Mint Se-vlce 
Dearer, Colorado# 

October 16, 1934, 

Uon, Mark A, Skinner 
Superintendent, U S Mint 
Denver, Colorado. 

Dear Siri 

kith Mr, W, K* Fnlte, Superinttndent of Machiaeyy, I have 
gone over the tentative plans for tJie extension and remodeling of 
the U. S, Mint in Denver as submitted by Mi-, W. E. Reynolds, Acting 
Director of Proourament. 

ProviMing space for Coiner's Office in the new building will 
not give sufficient room for rolling and whitening rooms. Recommend 
Coiner's office remain in present location. 

At present we are operating seven rolls and another is being 
built in the Philadelphia Mint for this institution. In the plans 
submitted space for six rolls is provided. 

Space between south wall and -oU is eleven feet, ten inches. 
Fourteen feet should be aUowed tonprovide room for long strips, dimes 
and bronse. 

Coiner*a vault is in wrong position for handling of strips 
and trucks. Not enough space between wall and vault door. 

Two columns In center of Rolling room should be olimliu,ted , 
if possible. 

In the Whitening room- In the plans submitted space, is pro¬ 
vided for three barrels. Four barrels are now operating and it is 
nevessary to continue with that number. 


space back of furnacea, between furrL.ee drum and 7 .all la 
four feet, not enough room to permit trucka to stand while boxes of 

nka arc taken thereirom and dumped into the f roacc drum« Nine 
feet should be i^rovided, 

ccane 

astcud of straight line sans the fon. nan and workmen pre¬ 
fer a circular crane which is easier to handle and possibly nor© 
oconomical as far as electricity la concerned. 

The circular crane now in use in this room has been in op¬ 
eration for fifteen years and has proven satisfactory in every way. 

Respectfully, 

Signed- J, C, Wells 

Superintendent of Coining, 


United States Mint Se-vice 
Denverj Color -do* 

October 16, 1954, 

Hon. Merk A. Skinner 

Superintendent, U S Mint 
Denver, Colorado. 

Dear Sirj 

With Mr. w. H. White, Superintendent of Maohinenr, I have 
gone over the tentative plana for the extenaion and rrnodeUng of 

the U. E. Mint in Denver aa aubnitted by Ifc-. W. E. Reynolds, Acting 
Director of Procureaont. 

Providing space for Coiner's Office in the nev building *1U 
not give sufficient room for rolling and whitening roona. Reconnend 
Coiner’s office retaain in present location. 

At present we are operating seven roUa and another ia being 
buili in the Philadelphia Bint for this institution. In the plans 
submitted space for six rolls is provided. 

Spsoe between south wall and :-oU is eleven feet, ten inches. 

Fourteen feet should be allowed tor:„crovide roon for long strips, dine, 
end bronze. 

Coiner’s vault is in wrong position for handling of strips 
and trucks. Not enough space between wall and vault door. 

Two columns in center of Rolling room aho^old be elimiru-ted , 
if possible. 

In the Whitening room- In the plans submitted apace is pro¬ 
vided for three barrels. Four barrels are now operating and it u 
nevessnry to continue with that number. 



Space back of furaaces, bet een f!iraj.ce drua and wall is 
four feet, not r-nough room to permit trucks to stand while boxes of 

blanks are taken therefrom and dumped into the f rnaoe drum. Nine 
feet should be provided, 

cmane 

ustead of otraight line sans the foreman and workmen pre— 
fer a circular crane ehioh is easier to handle and possibly .ore 
economical as far as electricity is concerned. 

^ The circular crane now in use in this room has been in op¬ 
eration for fifteen years and has proven satisfactory in every way, 

Rescectfully, 

Signed- J, C. Wells 

Superintendent of Coining, 


United States Mint Service 
Denver, Color ado. 


."sesfcTx:5o! ^ 

Dear Sir* 

With Mr. W. H. White, Superintendent of Machinery, I have 

gone over the tentative plans for f. . 

extension and remodeling of 

e U. S. Mint in Denver as submitted byMr w E R 
r. * ^ Reynolds, Acting 

Director of Procurement. 

Providing space for Coiner’s Off^ro ^ 4 .u 

, . ^ new building will 

not give sufficient room for rolling ^ .. 

. . , , ^ ““ whitening roons. Reoomnend 

er e office remain In present location. 

At present we are operating seren roU, and another Is being 

>..W » .N. ^ 

submitted space for sta rolls Is provided. 

Space between south wall and -oil <» .1 

sndtle 

Ooinsr-s vault Is In wrong position for handling of strips 
trucks. Not enough space between wall and vault door. 

Two columns in center of RolUnn 

If possible. ^ . 

In the Whitening room- fa the plans submitted space is pro- 

vldsd for three barrels. Pour barrels ■ re o 

rels .re now operating and it is 
neuessary to continue with that number. 


four feet, 
blanks are 


pac back of furnaces, between furnoce drum and wall Is 
not enough room to permit trucks to stand ihlle boxes of 
taken therefrom and dumped into the f rnaoe drum. Nine 


feet should be provided. 


Instead of straight Une mui the foreman and workmen pre 
fer a circular crane which is easier to handle and possibly more 
economical as far as electricity is concerned. 

The circular crane now in use in this room has been in op¬ 
eration for fifteen years and has proven satisfactoiy in every way. 

Res :!ectfully. 


Signed- J. C. Wells 

Superintendent of Coining, 



PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


« REPLYING. OUOTE THE ABOVE sue. T^ttt 

KT, BOIIDING, AND THESE LETTERS PW- Jj 


United States Mint, Denver, Colorado 

treasury department 

WASHINGTON 

July 17, 1934 


The Director 

United States Mint 
Denver, Colorado 


Sir: 


Act, approTed*jSe'^loJ‘’ll 34 ^ Appropriation 

Department to acquire P“POse of this 

united States D^nveTSaof 

the P^len“fi?ror?hf°LSh W* Jf adjoining 
feet on the »este?ly sldroJ Sf of 80 * 

east line of an existing public alley. The 80 

frontage on Evans Street includes a nAT.-h4«« 

alley bounding the preset siL ^ public 

from Evans Street to South 13th Street ^°It\ili 
necess„y to have said alley olos%Tf1; a'liJt'^oe^of 

The proposal for the sale of the Istia *v t. 

States must be submitted on the basis of the ownlrs”of®‘* 
the property agreeing to obtain the vacation of^th. 
isting alley abutting the present site on f 
a distance of 150 feet, and cause valid title tWe+J^J 
become vested in the United States: and also^^ff^J® 
have dedicated and accepted by the City of Denff^® -i-. 

Of equal dimension along the southerly 8?L o? ?L^ 
proposed to be acquired by the United Static. 

Please confer with the owner or owners of +vi^ v 
mentioned property and endeavor to obtain from thL o®^®" 
posal for the sale to the Government of the ?ract ^ 

of the dimensions above indicated. Blank proposals^^^iS^ 
are inclosed for your use. proposals forms 


Regardless of whether or not you are able to 
proposals, please make careful inquiry among real ^o+oi^ 
dealers, and such other persons as you may know to 
well-informed regarding land values in Denver 

ana, after 




The Director 7/17/34 


8 United States Mlnt« Denver. Ool. 


weighing the information received, advise the Dei)artment 
what, in your opinion, is the fair market value of a tract 
of the dimensions above described. The Department would 
appreciate it if you could obtain written appraisals of 
this property. 

After considering the prices demanded by the owner or 
owners (in the event you are able to obtain proposals), please 
state whether, in your opinion, it is probable that the 
property could be acquired in condemnation at a lower cost 
than that at which the owner or owners offer to sell same. 

State to what extent the Improvements, if any, on the 
land affect the estimated value of the property, as well as 
the price at which it is offered for sale to the Government, 
also state your opinion as to the reasonableness of the 
price asked. 

Also obtain and forward with the other papers a state¬ 
ment from the City Assessor showing the assessed value of 
the property offered for the present year, and for the five 
yeaJB last past. Suoh statement should also show the ratio 
Qf -the assessment to market value as generally accepted in 
your community. Please also obtain, if possible, the 
Assessor*s opinion as to the market value of the property 
in question. 

It is not intended, of course, that you should incur 
any expense in this connection. 

Your early reply hereto is requested and will be 
appreciated. 


Respectfully 






Copy 


THE ROCKY iOUNTAlN NEWS 


Denver, Colorado 
August 4, 1934. 


Mr, Mark A. Skinner 
Treasury Department 
United States Mint 
Denver, Colorado 

Dear Mr. Skinner; 


view of the fact that Treasury Department forms 
upon which we were to make our proposal concerning the sale 
of the Denver Express property to the United States have 
not been received I am making you this proposal and will 
file the proper forms when we receive them. 


The Denver Express property comprises Lots 36, 37 
and most of Lot 38, Block 10, Denver. The old Denver Express 
building is on these lots. It is occupied by a lease holder 
Our proposal is that we turn this over to the Government free’ 
from aU incumbrances, deeds, mortgages, leases, an absolute 
clear title for the sum of $32,500*00, 


Best Wishes, 


MFR:RW 


Sincerely yours, 
Signed- M. F. Riblett, 


August 6« 1S54 


KIr. H* S. Rob£RT 80 u» PeesiDcuT 
The DEt«VER TraIMAY COIIPANV 
Colorado 

Dear Sirs 

At the request or the Treasury Defartuent I desire to osTAiMirROM 

YOU A PROPOSAL FOR THE SALE TO THE UNITES STATE# OF THE LAND ADUOINiNQ THE 
PRESENT SITE OP THE UNITES STATE# fifilHT ON THE SOUTH* HAVING A DIHENSIOH OF 
80 FEET ON THE EASTERLY SIDE OF D&ASARE STREET AMS EXTENSING EASTEFiLY OF 
THAT VIXIITH A Dt8TAN«E OP ISO FEET TO THE VEST LINE OF THE EXISTING PUBLIC 
ALLEY* The 80 feet frontage on Delaware street includes a portion of a 

PUBLIC alley BOUNDING THE PRESENT SITE ON THE SOUTH AND EXTENDING FROU 

Cherokee Street to Oelaum<e Street* It sill be necessary to have said 
alley closes for a distance or 150 feet* Your proposals for the sale of 

SAID LAND TO THE UNITES STATES MUST BE SUCUITTES ON THE SASSS OF THE 
01MER8 or THE PROPERTY AGREEING TO OBTAIN THE VACATtON OF THE EXlSTlMG 
alley abutting THE Pf^SEHT SITE OF im. MINT ON Tf« SOUTH FOR A DISTANCE 
OF 150 FEET AND CAUSE VALID TITLE THERETO TO BECOUE VESTED IN THE UNITED 

States* and also agreeing to have dedicated and accepted by the City of 
Denver* an alley of equal dimension along the southerly side of the land 
proposed to be ACQUIRED BY THE UNITED STATES* 

I AU ENCLOSING BLANK PROPOSAL FORMS FOR TOUR USE SNICH I HAVE TO RS 
QUEST THAT YOU SILL READ CAREFULLY AND RETURN TO ME AFTER EXECUTING SAME* 

Respectfully* 


OH-H 

Enc. 


Superintendent* U* S. Mint 


A/Vv'-- <i ^ 


^ —fa r<«i»ft /CLfa^AA^-TToui v^-'/v-ejiV <x^ 

]| ^>1 co^:r;^ OL ^ 


/;iyj 


V-V.J joAA-W*^ aU£^ • 
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WASH:J DC S55A JULY 30 1934 


SUPT US MINT 

DENVER COLO 

REFERENCE DEPT LETTER JULY SEVEOTEENTH REQUEST I :JG PROPOS-ALS FOP. 

la:® adjoining mint property eight by one hundred fifty feet please 

SECURE IN ADDITION A PROPOSAL FOR A SIV, I LIAR STRIP OF LAND EXTEND IN 

TsoL ,S ,V P0«« ST.T.O- 

W E REYNOLDS 

925A 







UuLt 25» 1934 


The Denver PuBtisHiNa CoiyirANY 
Denver^ Colorado 

Attention Mr. Riblett 

Cientlemeni 

At the REquEST or the Treasury Department t x>esire to obtain froi 

YOU A PROPOSAL FOR THE SALE BB THE UNITED STATES OF THE LAND ADilOlNiMB THE 
PRESENT SITE OF THE UNITED STATES MINT ON THE 80 UTH» HAVING A DIMENSION Of 
80 FEET ON THE VESTERLY SIDE OF WHAT NAS FORMERLY EVANS STREET AND NOV 

Cherokee Street and extending vestvardly of that width a distance of 150 feet 

TO THE EAST LINE OF THE EXISTING PUBLIC ALLEY. ThE 80 FEET FRONTAGE ON CHERONEE 

Street includes a portion of a public alley bounding the present site or the 

SOUTH AND EXTENDING FROM CHEROKEE STRCF.T TO DELAWARE STREET. It WILL BE NECESS¬ 
ARY TO HAVE SAID ALLEY CLOSED FOR A DISTANCE OF ISO FEET. YoUR PROPOSALS FOR 
THE SALE OF SAID LAND TO THE UNITED STATES MUST BE SUSMITTED ON THE BASIS OF 
THE OWNERS OF THE PROPERTY AGREEING TO OBTAIN THE VACATION OF THE EXISTING 
ALLEY ABUTTING THE PRESENT SITE OF THE MINT ON THE SOUTH FOR A DISTANCE OF _ 
150 FEET AND CAUSE VALID TITLE THERETO TO BECOME VESTED IN THE UNITED STATE% 

AND ALSO AGREEING TO HAVE DEDICATED AND ACCEPTED BY THE OlTY OF DENVER^ AN 
ALLEY or EQUAL DIMENSION ALONG THE JKWTMBRLY SIDE OF THE LAND PROPOSED TO BE 
ACQUIRED BY THE UNITED STATES. 

I AM ENCLOSING BLANK PROPOSAL FORMS FOR YOUR USE WHICH t HAVE TO RE¬ 
QUEST THAT YOU WILL READ CAREFULLY AND RETURN TO ME AFTER EXECUTING SAME. 

Respectfully* 

Super iNTENOEHT* U. S. Mint. 

OH-H 


August 4, 1954 


Procuremcmt Division 
P uBi .10 ronita Branoh 
ifteASURY Departhewt 
V7a8HIMGTON, D, C. 

Sirs; 

COMPtTIIIS alTN YOUB IICI)»EST OF JULf 17 TO SECURE A FROFOUL 
for the SAtE or TRE SORIIVO lloiARB LAIR) AMOINING THE DENVER MiHT ON 
THE SOUTH, I an ENCLOSINO HEREWITH A LETTER FROM THE OTriOE OF THE 

Mahaser or Revehoe, Cm and Couhtt of Denver, scttihs forth the 

VALUES FLACED OH THIS LAND FOR TAX PURPOSES FROU 1968 TO 1933 IHOLUSIVE, 
TOOETHER with a LETTER OF EXPLANATION AS TO THE FERCENTAOE OF TAXASLE 
VALUE TO ACTUAL VALUE OF FROFERTV. It IS NT JUDGMENT THAT TIKSE VALUA¬ 
TION. are influenced ST THE FACT THAT A FROUINENT NEWSPAPER OWNS THIS 
PBOPERTV. 

You WILL also find enclosed an AFFRAI3AL SECURED ST THE DENVER 
CnaiTOER of COWCRSE FRCPARED BV five REFUTASLE HEAll ESTATE ASEHTS. | 
relieve THIS AFPRAIWt IS RASED UPON THE SEDROCN PRICE WHERE THE OWNER 
WOULD DESIRE TO SELL WITHOUT A LEASE WHICH KIULD COST A REASONABLE SUM 
FOR CANCELLATION, THERE SEINO ONE ON INIS FROFERTV AT THE PRESENT TIME. 

I AH ALSO ENCLOSING A PROPOSAL FROM THE SNSINESS UANAKR OF THE 

Denver Publishing Coufant in letter form, for the reason that the blank 

FORHS FORWARDED HE SV TOO WERE SENT EAST TO THE OWNERS OF THE FROFERTT 
AND HAVE NOT BEEN RETURNED AND WE NAVE BEEN UNABLE TO BECUW 


additionai. 


Procurement Division - 2 


BLANKS FOR THEIR USE* Tl« RRICE NHICN TMET SET FORTH IS» IN MV 

Juixs.«tiT» breater than rm PREaemr value or the RRoraw, wich I 

FEEL StKMJLD BE RURONASCD FOR AROUND $25ip000 BLEAR OF ALL ENCUUMtVJCESf 
LEAfJES, irrc. As to UHETHER or not this p ro pe rty COULD BE MORS reason¬ 
ably secured by probers or OONr^lMATlON I AM UNABLE TO STATEf FOR THE 
REASON that t HAVE IffiVER HAD ANT BCHIDEMliATiON PROCEEDING EXPERIENGC* 

In the EVENT THAT CONDEMNATION PROCEEDINGS APPEAR NECCS8ARV, | BEG 
TO SUGGEST THAT THE MATTBR BE TAKEN UP PRIOR TNERCTO NITM THE SCRIPPB- 

Howard Publishing Compamv, 230 Park Avenue, Hew York City, 

Herewith you will also find a blue print smicm show the relation 

OF THIS PROPERTY TO THE MINT PROPERTY Am THE RECONSTRUCTED ALLEYS AS 
PROPOSED BY THE MAYOR OF THE CITY OF DeHVER. 

Respectfully, 

Mark A. Skinner, Superintendent 

OIHI 


August 4, 1934* 


Procurement Division, 
Public Yforks Branch 
V/ashington, D. C. 


Sirs; 

Complying with your reqiwst of July 17 to secure a 
proposal for the sale of the Scripps-Howard land adjoining 
the Denver Mint on the south I am enclosing herewith a letter- 
from the tr e as u r e r setting forth the values placed on this! 
land for tax purposes from 1928 to 1933 inclusive, together 
with a letter of explanation as to the percentage of taxable 
value to actual value of the property. It is my judgment 
that these valuations are influenced by the fact that w*- ^ 
newspaper owns this property. 

You will also find enclosed an appraisal secured by the 
Denver Chamber of Commerce prepared by five reputable real 
estate agents. I believe this appraisal is based upon the 
bed rock price where the owner would desire to with «/ 

-ae- lease which would cost a reasonable sum for cancellation^ 

+.h this proporty.A/f , 

I am also enclosing a le t t e r o f proposal from the 
business Manager of the Denver Publishing Companj^ in letter 
form, for the reason tl^t the blank fomas forwarded^ere sent 




-2- 


/ 



^t^and have not been returned and we have been unable to 
secure additional blanks for their use. The price which they 
set forth XB,gxMat±mx. in my judgment, greater than the present 
value of the property,which I feel should be purchased for 
around $25,000 clear of all encximbrances, leases, etc. As to 
whether or not this property could be secured by process of 
condemnation I am unable to state ^for the reason that I 
have never had any condemnation proceeding experience • 

Herewith you will also find a blueprint which wkttxgjom 
ijutx shows the relation of this property to the Mint property 
and the reconstructed alleys as proposed by the Mayor of the 
City of Denver, 

, ^speatfully, 







& 

ASSESSED VAUJATIONS 

street adjoining the United Stages Hint on the south 
the north 20.875 feet of 36, block 10, Witters First 
Addition, Evans and Elberts Sttodivision of Block 10 in Evans Addition, and 
block 10 in Witters First Addition. 



Am 



1928 

Lot 

37.. 




38. 



N.20.875* 

36. 



Inprovements 



$11,150.00 

19^ 



1929 

Lot 

37. 




38. 



N.20.875* 

36. 



Improvements 



10,880.00 

1930 



1930 

Lot 

37. 




38. 



N.20.875* 

36. 



Improvements 



10,650.00 

1931 



1931 

Lot 

37 . 




38. 



N.20.875* 

36 ... 



Improvements 



10,380.00 

193ii 



1932 

Lot 

37 .. 




38. 



N.20.875* 

36... 



Improvements 



9,370.00 

1933 



1233 

Lot 

37. 




.. 



N.20.875* 

36 . 



Improvements 


8850.00 



Less 

. 880.00 

> 7,970.00 




































CLEM W. COLLINS C. L. EMMICK 

Manager of Revenue Chief Deputy Assessor 

Ex-Officio Assessor 

OFFICE OF 


City and County 
OF Denver. Colorado 

NOTICE OF CORRECTED ASSESSMENT 

DENVER. COLORADO_ 


DEAR SIR OR MADAM: 


Upon reviewing your tax schedules for 193 ., it appears that on part of your prop¬ 

erty you have overlooked the provision in the Colorado law requiring a return of full cash 
value for assessment purposes. The office corrections are indicated below. 

































CUF.M W. COUUNS 
Manager of revenue 
Ex-Officio Assessor 


C. L. EMMICK 

Chief deputy assessor 


OFFICE OF 



City and County 
OF Denver, Colorado 

NOTICE OF CORRECTED ASSESSMENT 

DENVER. COLORADO.^-- 


DEAR SIR OR MADAM: _____ 

XJpon reviewing your tax schedules for 193 , it appears that on part of Prop¬ 

erty you have overlooked the provision in the Colorado law requiring a return of full c 
- ^ - The office corrections are indicated below. 




AS RETURNED BY YOU 

VALUED BY 

ASf 

»ESSOR 
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CL.EM W. COLLINS C. L. EMMICK 

Manager of Revenue Chief Deputy assessor 

Ex-Officio Assessor 

OFFICE OF 



City and County 
OF Denver. Colorado 


NOTICE OF CORRECTED ASSESSMENT 

DENVER. COLORADO_ 


DEAR SIR OR MADAM: 


Upon reviewing your tax schedules for 193 . , it appears that on part of your prop¬ 

erty you have overlooked the provision in the Colorado law requiring a return of full cash 
value for assessment purposes. The office corrections are indicated below. 
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Tlte RocKy IvjoxiAtaiiiyews 


Dem’er, Colorado 
Denver, August 4, 1934. 
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_r. —ark A» Skiimerf 
rreasury Departaient, 
ltn.ited States —int, 

Denver, Colorado* 

Dear _r. Skinner; 

In view of the fact that Treasury Department fonas 
upon which we were to naka our proposal concer nin g the sale of 
The Denver 3xpress property to the United States have not been 
received, I am making you this proposal and will file the proper 
forms idien we receive them. 


The Denver Express property comprises Lots 37, 38 
and It'ly 20.875 ft. of 36, Block 10, ijvans Add., Evens cs Alberts 
Subdivision. The old Denver Express building is on these lots. 

It is now occupied by a lease holder. 

Our proposal is that we turn this property over to 
the Government of the ‘united States, free from all encumbrances 
except future installments of the hoffatt Tunnel Tax, and any other 
snecial improvement taxes, and the lease to The Hartmann-Bruderlin 
Printing Company dated Jvme 28th, 1930, for $32,500.00. General 
taxes, any hoffatt Tunnel taxes, and any it 5 )rovement taxes for the 
year 1934 will be adjusted to the date of sale. 

The hartmann-Bruderlin Printing Company lease provides 

for a oavnent of $1,750.00 for cancellation only in case we require 

Vn 'Idins for our own use. ’tie estimate that The Hartmann-Bruderlin 

^ «-;n cancel the lease and vacate the property as soon as 

Company consideration of $4,000.00. 

you require iv, 

Best wishes. 



Sincerely yours. 












* . *-ppich, xnc. 


*,.ealtors. 


*.env 0 r, Colorado 
September 8, 1934. 


Honorable Mark A. Skinner 
Custodian United States Mint 
Denver, Colorado. 


Dear Sir; 


Upon your request and the request of the Scripps- 
lo^0d^on*^°^^*^^ Company, we have investigated the property 


Lots numbered thirty-seven (37), Thirty-eight 
(38) and the North 20.875 ft. of Lot numbered 
Thirty-six (36) in Block numbered Ten (10) Evans* 
and Elbert's Subdivision of Block 10 In Evans 
Addition and Block 10 in Witter*s Addition, both 
of the City of Denver. 

We are of the opinion that the Government would 
be jiistified to pay the Scripps-Howard Publishing Company 
Twenty Thousand Dollars ($20,000.00) for the property, 
plus an amount which v;ould be necessary to pay the present 
tenant to secure possession, which is estimated to cost 
between $4,000.00 and $5,000.00. 


Yours respectfully. 


Signed- George R. Morrison 
Fredk. R. Ross 


F.F. Eppich 


Committee. 


L« r« £pploh, Ine« fiisaltors 


Denver, Coloru.do 

Septeober 8^ 1934. 


Honorable j:ark A. Sklzmer 
Custodic^i United Stutos Mbit 
Denver, Color^ido. 


Dear Sirt 


Upon your request iiad the request of the Scripps- 
Ifowrii*d Pub i e blng Company, we h^.ve inreotigatiKi the property 
loc^wted on 


Lots numbered thlriy*sevdtt (37), Thirty-eight 
(38) and the North 20,875 ft« of Lot nuicbered 
^irty-elz (36) in BlooJc numbered Ten (10) Evans* 
and Elbert's Subdivision of Block 10 Sn Evans 
Addition and Block 10 in Witter's Addition, both 
of the City of Denver. 

Xie are of toe opinion tbut the Govermaant would 
be justified to pay the Scripps-Houurd Publishing Company 
Twenty Thousand Dollars (^30,000.00) for the property, 
plus an amount idiich would be neosssary to pu.y the present 
tenant to saciire poocession, ^idiich is estimated to cost 
between $4,000*00 and $5,000.00. 


Tours respectfully, 

Signed- George R. I'orrison 
Fredk. R. Ross 
F.F* Eppieh 


Committee 


L« F* £ppiohf ino* Bfsaltors* 


fianm, Colorudo 
S6pt<nbor 8y 1934* 


Hcmorjaa« t jork A* Skicuer 
Cud'todiiM.a Uhllod S4 u.4q8 
Denver, Golonoio. 


Dear Sirs 


Upon your request uad the requaet o? the Scrippe* 
Hov^ord Piib ,1 is hlwg Codpany, ve h ve Inv >&tigat Jd tlse property 
loouted on 


lots msEbered thirty*seven (37), rhirty-«iglit 
(38) and the North 20.875 ft* of Lot nunbered 
Thirty-eiz (36) in Block nurhered Tea (10) Sians* 
uad Klbert's Subdiviei^ of Block 10 Sn Svene' 

Addition and Block 10 in Witter* s Addition, both 
of the city of Denver* 

be of the opinion that the Govemtaaiit eould 
be Justified to pay the Serippe^Howurd Publishing Conpany 
Toenty Tho^iaand Dollars ($20,000*00) for the property, 
plus an amount idiich would be necessary to pay the presetii 
tenant to secure poeseeeion, which is estioated to cost 
between $4,000*00 and $5,000.00* 


Tours respectfully. 


Signed* George R* l orrlson 
Fredk. E. Ross 
F*F* Sppich 


Cocimittoe 




SCPTEMBER 12 ^ 1954 


ROGUREMENT DIVISION 
Public .Vorks Branch 
Treasury )epartiient 
^‘^ASHIMGTOH, D. C. 

CaENTLEMEHS 

! AM ENCLOSING HEREVITH A PKW PROPOSAL SUB FITTED BY f^R. RiBLETT* 

Wanager or THE Denver Publishing Company, on the land vmich is nEsiREo 

FOR THE ADDITION TO THE DENVER MINT, TOGETHER WITH A LETTER SIGNED BY 

the three APPRAI88RS SELCWTED AT THE RCkUEST OF THE DENVER PUBLISHING 
Company* 

In fairness to Mr. Riblett, who is the local manager for the 

OWNERS, I FEEL I SHOULD ENr.EAVOR TO CLARIFY HIS POSITION. ThIS PROPERTY 
WAS PURCHASED IN 1929 FOR $ :5,000.00 CASH AND WAS 80 SET UP ON THE BOOKS 
OF THE CORPORATION. INASMUCH AS NEITHER THE COMPANY NOR Mr. RIBLETT 
CARE TO SELL THE PROPERTY, HE IS RELUCTANT TO NAME A PRICE WHICH WILL 
MAKE IT NECESSARY FOR HIM TO SHOW A LOSS ON THIS TRANSACTION* 

They have a ten tear lease, five years or which still remain, and 

IN ORDER TO GIVE POSSESSION HE ESTIMATES THAT IT WILL COST APPRO*IMAl^LY 
$5,000.00 TO GET RID OF THIS LEASE AND MOVE THE LESSEES. ThIS, WITH THE 
OTHER NECESSARY EXPENSES NAMED IN HIS PROPOSAL, WOULD LEAVE THEM 
$ 5,000.00 WHICH AMOUNT WAS ORIGINALLY PAID FOR THE PROPERTY* He VERY 
FRANKLY ADMITS, HOWEVER, THAT AT THE PRESENT PRICE OF REAL ESTATE IN THE 


•'ROCUREUENT TilVISION - 2 - 


^mver, the price ruED ar the spcciai. appraisal couhittee 

•» *u. THE PROPERTY I. «*th BUT IH TIE. OP THE CRCUMSTAHOES, THAT 
they 00 HOT .I.H TO OI^HISE OP THE PROPERTY *«o DESIRE TO AVOID 

sho„ho a loss oh the trahsaotioh, he peels THEY should receiye the 


price states^ NAUELV $30,000#CX). 

I WULD rURTHER SUOCEST THAT HERE NEGOTIATIOHS EHTERED INTO 

•ith the principals. The Scripps-Hosard Publishing Company, New York 
City, it might se possible that they wuld be sillihg to accept a 

SMALLER AMOUNT AND ASSUME THE RESPONSIBILITY POR THE LOSS. 

Respectfully* 


Enc* 


Mark A. Skinner* Superintendent 








I u.m enclosing herewith a new proposal ^ajflpHhPv submitted by 
Mr, Riblett, l&inager of the Denver Publishing Company, on the land 
which is desired for the addition to the Denver Mint, together with a 
letter signed by the three appraisers selected at the request of jjhe 
Denver Publishing Company. 


In fairness to Mr, Riblett, \dio is the loci^ manager for the 
owners, I feel I should endeavor to clarify his position. This property 
was purchased in 1929 for $25,000.00 cash and was so set up on the books 


of the corporation!^nusmuch as neither the company nor Mr, Ribletti.arax 
care to sell the property, he is reluctant to name a price which will 
make it necessary for him to show a loss on this transaction. 

They have a ten year lease, five of which aro romuining , and 
in order to give possession he estimates that it will cost approximately 
$5000.00 to get rid of tlfio leave and move the lessees. This^with the 
other necessary expenses named in his pooposal would leave them $25,000.00 
^ originally paid for the property. Ho very frankly admits, however, that 
at the present price of real estate in the City of Denver, the price fixed 
by the special appraisal committ^ is all the property is worth but in 
view of the circvunstances^o f th e i r not wishi»g to dispose of the property 
and ^iriflhing to avoid tire showing pf a ioss on the transaction^he feels they 
should receive the price stated, namely- $30,000.00. 


I would further suggest that were negotiations entered into with 








the principals , The Scripps^ Homrd pa 4 SiLe of --- 

New York City it might be possible that they would be willing to 
accepti^^ ara n xlclK KBiaMnx amount and assume the responsibility for che loss. 








Septpjber 12, 1934 


H. S. RoOERTSOH, Pfte«|D£NT 
iHc 'feNVER Tra**way Corporation 
Denver, Colorado 

Dear Sir* 

I HAVE VDjm LETTER OT THE llTH IH3TAHT IN RETEnENCE TO A 
RROP08AL FOR THE RALE TO THE UNITED STATER ‘-INT OF THE LAND O.NED 
BT TOUR COIPANT ASUOININO THE FRESEHT SITE OF THE UNITED STATES 
IJlNT AK) aCC TO ADVISE IN REPLY THAT INASUUCH AS THIS LAND IS NOT 
NEEDED at the present TINE, I BELIEVE IT BILL BE BEST TO DEFER ANT 
further ACTION PERTAININC TO ITS ACipilSITION UNTIL SUCH TIME AS 
YOU MAT OONTEIVLATE ABANDONIKC YOUR SUBSTATION THEREON. 

REOPECTrULLV, 


Mark a. Skinner, SwcRiKTENrE'sT 


rouM wrm 


THE DENVER TRAMWAY CORPORATION 

TWAMWAy ISUlLOtNO 


DENVER,COLORADO 

R E 0 

Mr. Mark A. Sklnnar, Supt., 

IMlted Stataa Mint, 

Danvar, Oolorado. 

Daar Slri- 


SEP 119*^4 

CHIEF CLEfiK 
U. U. UIHT iT Dtm/f 


^T*^^*®* rafarrln /5 to your latter of Au^uat 0 and enclosurea request'- 
ing that wa aubmlt a proposal for the sale to the United States of the land 
owned by this oompany adjoining the present site of the Uhited States Mint, and 
which la used for a substation site. 

We hare to maintain a substation in this Inmedlate'Tlolnlty in order 
to operate our properties and the present location la, In all respeots, satis¬ 
factory to US from this standpoint. It follows, therefore. It would be 
necessary for us to acquire other property In the Immediate vicinity for the 
location and operation of this plant. The cost of doing this and moving the 
present maohlndry and equipment would be considerable, and, as you can readily 
understand, Is difficult to estimate, principally on account of the uncertainty 
as to the price that would have to be paid Ibr another site to serve our pur¬ 
poses. Under the circumstances, we are not In a position to make any definite 
proposal at this time. 

However, In an endeavor to give you some Idea of the costa Involved, 
we looked Into the question of obtaining an available site in or about the 
same vicinity, and prepared some estimates of the expense which would be In¬ 
curred In making the change from the present to a new location, erecting new 
building, etc. ISioso Inquiries Indicate that we would have to pay from $10,000 
to #28 ,000 for a now site, the building would cost somewheres In toe neighbor¬ 
hood of #28,000, and too oost of moving the substation equipment, appliances 
end other facilities would approximate on additional #80,000. Tliooe figures, 
of course are subject to variation from time to time dependent upon chaises 
that may take place In property values, construction costs, etc., and our 
ability to obtain a suitable location in this vicinity for the operation and 
maintenance of such a plant In accordance with either state or municipal laws 

or regulations. 

I thought it advisable to present the general situation and this 
rough estimate before going Into the matter In greater detail, and upon the 
understanding that this is In no sense a proposal. 



August £17, 1934 


Ur. '4. A, Alcxandsp, 

Attorney at Lan, 

010 Tramway Bldg., 

Denver, Colorado. 

Leer Sir: 

Several days ago you called at 
to discuss a plan to abaa dgir the p' 
Mint and property belp^^lnitihNtoe 




It was agreed at tho/t/ tine that 
print showing the Tai|lGus proper 
new alley to be estmmlshod In 
abandoned. In order accowsod 





with Mayor Begole 
Ic alley between the 
way Corporation. 

would give ne a blue 
s Involved, and the 
u of the one to bo 
the government project. 


Mr. Sklnne; 
days ago 

I will LI 
when the! 


eaper^ntenden£_^''the Mint, asked me a few 
program had boon cade. 

glud to prepare tht necessary notice and ordinance 
lata is provided. 


Very truly yours. 


James D. Parrlott, Attorney 
City and County of Denver 

JLP/TP 

CCt Mayor Begole 

Mr. Mark A. Skinner^ 




form 370 


THE DENVER TRAMWAY CORPORATION 

tramway building 


DENVER,COLORADO 
August 7, 1934 


Mr. Mark A. Skinner, 
United States luint, 
Denver, Colorado. 


Supt., 


Dear Sir:- 


fi+v> Receipt is acknowledged of your letter of Am^ust 

side of Delaware street and extending easterly of that wi,it>. 


On account of the lather involved nature of the 
use which IS made by this company of the ground and improve¬ 
ments in question, it will be necessary that a careful s^uj; 
and investigation be made before conclusions are reached ^ 
This will, undoubtedly, require some time, but it will be 
undertaken prcurtly and I shall communicate further with 
you as soon as it is completed. 


Very truly yours. 


President. 


CERTIFICATE OF APPRAISAL 


ATTEST: 
James E 


We, the undersigned, members of Sub-Committee 
^pwptown Induatrlnl H of the APPRAISALS COMMITTEE of THE 
DENVER REAL ESTATE EXCHANGE, hereby certify that upon 
application of 

THE DENVER CHAMBER OF COMMERCE 

We have personally examined the property described 
as follows: 

Lots numbered Thirty-seven (37) Thirty-eight (38), 
and North 20.875 feet of Lot numbered Thirty-six (36) 
Block Ten (10), Witter*s First Addition; Evans and ' 
Eberts subdivision of Block Ten (10), Evans Addition. 


That we have no personal interest therein, and 

That the following is our Appraisal of its value: 

Value of Ground $ 12,800.00 

Value of Improvements 4.000.00 

Total Value 

IN WITNESS WHEREOF, we have hereunto affixed our signatures 

at Denver, Colorado this 26th day of July, A. D. 1934. 

Seth B. Bradley 
George H. Gallup 
W. W. Newcomb 
F. W. Herres 
L. F. Bartels 

CERTIFICATION 


THIS IS TO CERTIFY that the above are Members of Sub-Committee 


of the Appraisals Committee of The Denver Real Estate Exchange. 


. Blue, secretary 


THE DENVER REAL ESTATE EXCH.JJGE 
By George R. Morrison 
President 
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treasury department 

WASHINGTON 


PROCUREMEffT DIVISION 
PUBLIC WORKS BRANCH 

IN REPLYING QUOTE THE ABOVE SUB- . 

^CT.BUltDIHC.AHO THESE LETTERS -t^W-ASSt. DIt^ 


Jfrs. Nellie Tayloe Ross, 
Director of the Mint, 
Treasury Building, 
Washington, D. C. 


December 15, 1934. 


RECEIVED 
JAN 17IW 

CHIEF CL^K 

«. i. mat M omm 


My dear Mrs. Ross: 


n^+ 1 . ■'^ letter from Mr. Mark A. Skinner under date 

received, relative to the revised 
plans for the proposed addition to the Denver Mint. There 
were enclosed letters from the Superintendent of the Coin- 
tog Department;’ and one from the Superintendent of the 
Meltxng and Refining Department and under separate cover 
we received three blueprints, showing the proposed changes 
described in this correspondence. 


Since receipt of the above information the real 
estate required for this extension has been pTn*chased for 
$26,000, a saving of $5,000 over the original estimate. 

Recent figures from manufactiirers of vault doors indicate 
that the doors required to the new and remodeled vaults 
will cost about $4000 less than originally estimated. 

These amomts pltis a proposed saving of $2,000 that may be 
realized by simplifying the remodeling work originally 
planned to the offices of the present building will enable 
the construction of a larger addition than was first designed 
and the elimination of one row of columns. 


The revised plans which you have submitted have 
been very carefully studied, and every effort has been made 
to incorporate all suggestions contained thereto that would 
increase the efficiency , and decrease the operating cost 
of the machinery located to the new department. In preparing 
the revised plans, copies of which are being sent to you under 
separate cover, it of course has been necessary to plan the 
building to a manner that will enable the project to be com¬ 
pleted within the limit of $350,000, which is available. Before 
mflin’ng any changes to the plans which you have submitted, an 
accurate estimate was made of the cost of the work outlined, 
and it ran considerably over the funds set up for this construc- 
and therefore it was impossible for The Division to proceed 


Mrs. Nellie Tayloe Ross 
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12 / 15 / 54 . 


with the preparation of working drawings based on the tentative 
plans submitted. 

I 

Revised plans have been prepared by the Division and 
fire going forward to you by this mail, which indicate the maximum 
size extension that can be constructed in a m ann er that would not 
detract from the appearance of the present building and yet come 
within the allotment of |350,000. In case there should be any 
increase in price or unforseen difficulties arise before this 
building is completed, it is possible that the final cost would 
exceed $350,000, as every estimate has been cut to a minimum and 
a smaller amount allowed for contingencies than is usually con¬ 
sidered necessary. However the addition as laid out will efficiently 
house the machinery that is to be installed in this section, and it 
IS suggested that the Superintendent of the Mint and his assistants 
these plans careful consideration, in order that we may arrive 
at some design that can be built within the appropriation and yet 
be satisfactory to the staff who will have the responsibility of 
operating this plant. 


BASEMENT FT/)nR PT.AW 

The length of the extension has been increased to 80' 
and its width to 68* and only one line of columns used to support 
the floors in place of the two lines originally shown. An electric 
control room has been shown in accordance with your plans and one 
unloading dock shown with doors at either end, so that trucks coming 
in to the building can be cut off from the other portion of the 
basement, while the exterior door is being closed. 

FIRST FLOOR PT.AW 

A new arrangement has been shown for the M & R clerical 
staff, makeup room, vault and transfer room, which.apparently has 
advantages over any scheme which has been presented so far. The 
objection made by Mr. Wagor that the first tentative plans showed a 
reduction of 190 square feet in the present floor space for the make¬ 
up room is well taken, and to overcome this the M & R clerk's office 
has been increased to approximately 450 square feet and the makeup 
room enlarged by removing the transfer operation to an area which is 
to be cut off from the telephone office. Placing a glass petition 
at one end of the makeup room will reduce the noise in the clerk's 
office and allow the M & R superintendent an opportimity to oversee 
the makeup room from his desk. It appears that this new arrangement 
will eliminate the other objections raised by Mr. Wagor in which he 
calls attention to the limited working space of the makeup room, and 
the fact that the only access to the vault corridor would be through 
the furnace room. 




Mrs. Nellie Ta7loe Ross 
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with the preparation of working drawings 
plans submitted. 


based on the tentative 


are voina prepared by the Division and 

SL eSLf- indicate the maximum 

detLc?Sor?h constructed in a manner that would not 

wiSift^^ w building and yet come 

within the allotment of $350,000. In case there should be any 

Increase ^ price or unforseen difficulties arise before this 

possible that the final cost would 
exceed $350,000, as every estimate has been cut to a minimum and 
a smaller amomt allowed for contingencies than is usually con- 
si ered necess^. However the addition as laid out will efficiently 
house the machinery that is to be installed in this section, and it 
IS sugpsted that the Superintendent of the Mint and his assistants 
give these plans careful consideration, in order that we may arrive 
at some design that can be built within the appropriation and yet 
be satisfactory to the staff who will have the responsibility of 
operating this plant. ^ 


BASEMENT FT-OOR PT.AW 

The length of the extension has been increased to 80’ 
and its width to 68* and only one line of columns used to support 
the floors in place of the two lines originally shora. An electric 
control room has been shown in accordance Tdth your plans and one 
unloading dock shown with doors at either end, so that trucks coming 
in to the building can be cut off from the other portion of the 
basement, while the exterior door is being closed. 

FIRST FLOOR PLAN 

A new arrangement has been shown for the M & R clerical 
staff, makeiq) room, vault and transfer room, which.apparently has 
advantages over any scheme which has been presented so far. The 
objection made by Mr. Wagor that the first tentative plans'showed a 
reduction of 190 square feet in the present floor space for the make¬ 
up room is well taken, and to overcome this the M & R clerk’s office 
has been increased to approximately 450 square feet and the makeup 
room enlarged by removing the transfer operation to an area which is 
to be cut off from the telephone office. Placing a glass petition 
at one end of the makeup room will reduce the noise in the clerk’s 
office and allow the M & R superintendent an opportunity to oversee 
the makeup room from his desk. It appears that this new arrangement 
will eliminate the other objections raised by Mr. Wagor in which he 
calls attention to the limited working space of the makeup room, and 
the fact that the only access to the vault corridor woxad be through 
the furnace room. 





Mrs* Nellie Tayloe Ross 
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12 / 15 / 34 . 


Itr is considered imperative that an entrance and 
exit be provided for the rolling room, otherwise ingots wi^ 
have to be trucked through the coining room, and after taking 
an irregular course through the rolling room, crossing the 
normal line of travel twice, the finished metal will be brought 
to the coining room presses.^Only seven rolling machines are 
shown, as this number, in the other mints, is more than ample 
to supply eight to ten presses, and there are only six presses 
now installed in the Denver Mint* In San Francisco, six rolls 
supply strips for eight coin presses, and in Philadelphia 11 
ten inch rolls and three 16 inch rolls supply 27 presses .^How¬ 
ever, in the Philadelphia Mint there is a shortage of rolling 
machines and probably 20 should be installed to produce the 
req\iired bronze blanks for pennies. In both cases however, fewer 
rolls than coining presses are required to balance the production 
in the tw^o processes therefore the seven rolls shown should be 
adequate to supply strips for at least nine coining presses* It 
is not probable that this number will ever be installed in the 
Denver Mint, as there is not sufficient space to allow for the 
reouired expansion that would be necessary in other departments* 
ItVas understood that the new rolling machine being built at 
Philadelphia was to replace on of the rolls which The Division 
was informed is obsolete in design, and badOy worn from many 
years of service* By arranging the rolling machines shown on 
the plan so that the delivery end extends beyond the line of the 
adjacent machine, there will be space to produce 14» strips on 
all of the rolls, except one. 


The whitening room has been materially enlarged, in 
accordance with your suggestions and additional tanks, benches 
and one additional tumbler added. The present whitening room 
hown is large enough to permit installation of the circular crane 
although the xise of this equipment is not recommended, since it 
reoui^s the crowding of all of the whitening machinery within a 
+wPlve foot radius. If a straight line crane is installed, the 
+ o furnaces can be separated to permit the use of different solu- 
t • s in the cooling tanks when annealing different metals in the 
^^irnaces and the working space in the annealing room is opened up, 
t the present congestion around the tanks and driers can be 
so tna operating either the circular crane or the 

ht line machine shoiiLd be approximately the same, and while 
stralgn .will involve some additional expense, it will be 

the new account of the improved working conditions 

more than 

le to better machinery layout. 


Mrs. Nellie-Tayloe Ross 
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MEZZANINE FLOOR 

. , Space has been provided for about 24 lockers now in 
the coining department on a mezzanine floor in the rolling 
room. ^ Access to the locker room is made from a balcony, part 
of which may be used for visitors or for storage. An additional 
wash room has been provided for the convenience of the men using 
the locker room. This arrangement will not involve very much 
additional expense and the advantage of having a separate entrance 
for the rolling room more than justifies the additional cost. 

SECOND FLOOR PTAW 

It appears undesirable to have the office of the 
superintendent separate from the section of the building on this 
floor devoted to the melting and refining activities, and it is 
suggested that the revised plan for the refining department sub¬ 
mitted herewith be given careful consideration. Since objections 
have been made to the separation of the wash room and cell room, 
it is suggested that a glass petition be used, or if this is not 
desirable, it may be eliminated altogether, however, there seems 
to be some advantages in having these rooms separated, although 
under the supervision of only one man. As suggested the silver 
nitrate and gold chloride hoods have been placed in the cell room, 
and away from all connection with the office area. If the present 
location of the office is not considered desirable, other airange- 
ments may be made that would eliminate any objectionable features, 
and still allow the activities of this department to function 
efficiently in the space allotted on the revised plans. 


The tentative plans for this addition have been prepared 
after giving carefiil consideration to all of the requests and 
suggestions submitted by the Superintendent of the Mint and every 
effort has been made to incorporate his ideas into the new layout 
and still keep the cost of the project within the allotment available 
If the overall dimensions of the new extension meet your approval, 
the Division can proceed at once with the preparation of the building 
plans leaving the final details of the machinery plans and location 
of partitions for further study. 

Revised plans for flood lighting the Mint permanently 
are being prepared in connection with a proposed fence around the 
entire property and will soon be ready to submit for your approval. 

Very truly yours. 


10 ^ 


Or' 


Assistant Dij^ctor of Procurement. 






radiogram 

Denver, Colorado 
June 27, 1935 

Chief, Legal Section 
Procurement Division 
Treasury Department 
Washington, DI- C. 

Referring your letter June 21st. The tvo poles referred to on 
land acquired as addition to Minc site were removed on 18th instant 
AND land left IN NEAT AND PRESENTABLE CONDITION. 


CONFIRMING 


Skinner, Superintendent 


DENVER, COLORADO, HINT - ADDITIONAL LAND. 


June 27, 1935 


Chief, Lcqau Section 
Procupekent Division 
Treasury Department 
VMSHINOTON, 0 . C. 

Dear Sir: 

Replying to your letter of the 21st instant relative to 
encroacmmewts OH the land acquired as addition *0 the Mint site 
at Denver, please be advised that the foeloivihg message was radioed 
to you this morning. "Referring your letter June ^Ist. The two 
poles referred to on land acquired as addition to Mint site were 

REMOVED ON 18TH INSTANT AND LAND LEFT IN NEAT AND PRESENTA&LE CONDITION' 

Respectfully, 


Mark A. Skinner, Superintendent 


inclosure/ 


DENVER, COLO. : MINT (ADDI^JL, 



PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


IN RCPLYtNCQUOTI THE ABOVE SUB- - 

JECT, BUILDING, AND THESE LETIERS Jt'W- L 


treasury department 

WASHINGTON June 21, 1935 


A- Skinner, 

Custodian, 

united States Mint site 
Denver, Colorado, ’ 


Sir: 


an aailu^Tc 'he“Snt^^Solorldo. 
ing encroactoentsf^^^^ survey indicates the follow 

Ing oar^?ef ovir C?ur?W N 

the poles and eleotr^roaSes ^"1*® 

be removed. Accordingly, you are dl?ectertf'°"^'^ 
serve written notice on the owners J 

encroachments for the removal thereof 
Cove^menfs land at the earli:^r;°fo?r°ab!e^date. 

servefS^radvLfwLn'thl'enc^oactoents^h® 

removed and the land left in a neat ntirt® been 

condition. presentable 

A print of Approach Plan Drawing No 11 = 
herewith inclosed, ^ • i is 



Department of Justice 

United states attorney 

District of Colorado 


DENVER 


May 15, 1935 


Denver, Colorado 


Dear Mr. Skinner: 


In re: 


UNITED STATES MINT SITE, Denver, Colo. 


been vacated\nd^half building has 

the united Sta?L. ^ThfothL 

united States by virtue of being adjlclnf^o its'lLd. 

already passed^Tt°fc!^mv the ordinance is 

to close up th4 alley in aJco^dLce^wlth^ 
conversation of the other day. telephone 



THOMAS J. MO__ 

United States Attorney 


DHM:LT 


received 

i I ^ 193b 

' hjcf clerk 

•V,vr DENVER 



May 8, 1935 


l^iTco States U|strict Attormey 
WENVtR, COUORAOO 

Dear Sir; 

Enci-osco PLr.„c r,„o ooPy or «y ttTTCR to you u-,o« oatt or 
FcoRUApy 4. ,935. tootthcr „.t« coPy or crTT« proc.vro »y « on that 
date r.o* THE CMur, Leoal Section. Pkocokenent Division. Public wores 
Branch, Treasurv Departnent, both or^wi.cH are SELr-ERPLANATory. 

Will you KiNCLy reouest the pkop.r oitt authorities to close the 

west end or THE ALLEV ACJAC.HT TO THE HINT BUILOINO AHO THE OLD BUILOINB 

NOW OCCUR,EC By THE HarTW.N^RUCERL,« Print,N, OOMPANT. OR OBTAIN AUTHilRITy 

FROM THE CITY FOR ME TO 00 iO, IMMCDlATCLY UPON THE TRANSFER OF THE CANO 
IN QUESTION. 

I WILL CREATLT APPRECIATE YOUR CIVINO ALL OP THE «.TTERS HEREIN 
RErCRREO TO, TOUR ATTENTION AS EARLY AS HAY BE CONVENIENT. 

Respectfully, 


Mar|^ a. Skinner, Superintendent 

Enc. 


February 4, 1935 


Chief, Legal Section 
Procurement Division 
Public Works Branch 
Treasury Department 
Washington, 0. C. 

Dear Sir: 

I HAVE TO ACKNOWLEDGE RECEIPT OF YOUR LETTER OF THE 31 ST ULTIMO, 
INITIALS (PW-L) RELATIVE TO EXERCISING CUSTODY AND CONTROL OVER THE LAND 
SOUGHT TO BE ACQUIRED AS AN ADDITION TO THE lliNT SITE IN THIS CITY WHEN 
TITLE THERETO BECOMES VESTED IN THE UnITED StaTES. 

I HAVE THIS DAY FORWARDED A COPY OF YOUR LETTER TO THE ^NITEO STATES 

District Attorney at Denver with a request that he will prepare legal 

NOTICES FOR SERVICE ON THE OCCUPANTS OF THE BUILDINGS NOW LOCATED ON THE 
ABOVE LAND, AND WILL FORWARD A COPY OF SUCH NOTICES SHOWING THE DATES OF 
RECEIPTS, ETC., TO YOUR DIVISION WHEN IN PROPER FORM, AND SUCH OTHER IN^ 
STRUCTIONS AS ARC CONTAINED IN YOUR LETTER WILL BE CARRICO OUT BY HE. 

In this CONNECTION I HAVE TO ADVISE THAT COPIES OF CIRCULARS 
NUMBERS 10, 24 AND 30, ALSO COPY OF THE VENDOR'S SURVEY AND A SUPPLY OF 

Form 8747 were not found enolosco R^ith your letter, as stated in the next toi 

THE LAST PARAGRAPH THEREOF, AND I HAVE TO REQUEST THAT THESE BE FORWARDED 
ll£ AT THE EARLIEST POSSIBLE DATE. 

Respectfully, 


Mark A. Skinner, Superintcnoent 


/ 


■ 'I 

FeaRUARY 4, 1936 


U'liTEo States District Attorney 
OEMVCR, CotORAOO 

Dear Sirs 

1 ,^ I AM HEREWITH CNOLOSIN6 CORY OF LETTER RECEdVEO BY ME THIS DAY 

J^ROM THE Chief, Uecal Section, Procurement Division, Public HOrrs Branch, 
Treasury Oerartment, which is self-exrlanatory. 

I WILL OREAHy ARRRECIATE YOUR AOVISINO ME WHEN CHECE IN RAVMENT 
for the land in question is paid over T||||^HE vendor and the EXACT DATE 

OF THE vendor’s RECEIPT OF THE PURCHASE MONEY. 

I WILL ALSO APPRECIATE THE PREPARATION BY YOU OF THE LEGAL NOTICES 
NECESSARY FOR HE TO CARRY OUT THE INSTRUCTIONS CONTAINED IN THIS LETTER. 

Respectfully, 


Enc. 


Mark a. Skinner, Superintendent 



INCLOSURE 

1# 



PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


WMFLVINCQUOrtTHI ABOVE Sl» T-kt«r 
JKT.BUUIMNe, AND THESE LETTERS PW- Jj 


DENVER, COLO. MINT (ADDNL. LAND) 

treasury department 

WASHINGTON January 31, 1935, 


Mr. Mark A. Skinner, 
Superintendent and Custodi 
United States Mint Site. 
Denver, Colorado. 


an, 


Sir: 


o, 4 Reference is made to the land sought to be ac- 
^ addition to the Mint eite\t Denvir 
and°controiiiereby directed to exercise custody 

“ thr^nften^a?^! 

Trm,,.familiarize 
yourself with the property, communicate with the United 
States Attorney at Denver, Colorado, and furnish him 
without expense to the Government,such information as 
you may have obtained with reference thereto. 

Title to the land will become vested in the United 
States upon payment to the vendor of the purchase money 
which It IS expected will be made at an early date 
Please request the United states Attorney to inform vou 
immediately when the check in payment for the land is naid 
over to the vendor, and to advise you the exacHate of toe 
vendor*8 receipt for the purchase money. 

The buildings and improvements on the land will also 
become the property of the Government. As this site will 
be required for the purposes of the Government in the near- 
future, you are directed immediately upon payment of the 
purchase money to the vendor, to serve written notice on 
the occupants of the buildings located on the land for the 
vacation thereof within thirty (30) days; a copy of such 
notices, showing the dates of receipts, to be forwarded to 
this Division for file. Said notices should be so drawn and 
served as to meet the legal requirements of the State of 
Colorado. The United States Attorney at Denver will give 
you such information as may be needed regarding legal 
requirements. 
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POBtmaBter and 
OuBtodian of Site. 


DENVER, COLO. MINT. 

(ADDNL. LAND) 
January 31, 1935. 


Rental at the rate paid to the former owner should 
be collected from the occupants of the buildings located on 
the land covering the period from the date title to the 
land becomes vested in the United States to the dates of 
vacation. In the event the buildings ere occupied by the 
former owners, a reasonable rental similar to that paid 
for the use of property of like character in the immediate 
vicinity should be collected covering the aforesaid period. 

All rentals collected should be forwarded to this Division 
in accordance with existing instructions together with 
an expression of your views and recommendation as to acceptance. 

Report the exact date each occupant vacates the premises. 

See that the occupants of the premises pay all charges 
for water, gas and electricity, or other service or supply, 
as this Division assumes no responsibility for the payment of 
such bills properly chargeable to the occupants, there being 
no appropriation therefor. Please notify the utilities 
companies in writing that they must look to the tenants for 
the payment of these charges. 

Copies of Circulars Nos. 10, 24, and 30, are inclosed 
for your file, also a copy of the vendor's survey and a 
supply of Form 8747. 

Please acknowledge receipt of this communication 
immediately. 



Chief, Legal Section. 



COPY 


/ 


Procurement Division 
Public Works Branch 
PW Asst, Dir. 



Jan. 22, 193S 


Mrs. Nellie Tayloe Ross, 

Director or the Mint, 

Treasury Building. 

My dear Mrs. Ross; 

In connection with the storing of the shipment of gold 
FROM San Francisco in the center vault of the Denver Mint, a study 
has been made of the construction of this vault, and it is our 

OPINION THAT THE COMPARTMENTS (wiTH NO LIVE LOAD IN THE CORRIDORS) 
should not be LOADED IN EXCESS OF flOOO§ PER SQUARE FOOT. 

The CONTROLLING FEATURE APPEARS TO BE THE SHEARING STRESS 
IN THE CONCRETE BEAMS AND LOADS IN EXCESS OF THAT MENTIONED MAY 
DANGEROUSLY ENCROACH ON THE FACTOR OF SAFETY PROVIDED FOR THIS 
STRUCTURE. 

As STATED TO THE SUPERINTENDENT OF THE M|NT BY ONE OF OUP 
REPRESENTATIVES, THE CAST IRON COLUMNS SUPPORTING THE FLOOR OF 
VAULT ON WHICH THE GOLD IS STORED WILL SUPPORT SAFELY A LOAD OF 
10000# PER SQUARE FOOT IN THE COMPARTMENTS, PROVIDED THE CORRIDORS 
ARE HOT USED FOR STOFACE. 


Very truly yours 


W. E. Reynolds 

Assistant Director 9f Pfocurement. 


RoT«ab«r 20, 1934* 


aiiaoRANDati on qcxld storaqe. iWYnt MjRt 


Fben the present progrea is coapleted, there rill be «p- 
proxlaately ft?>672,500,000 (imv TBlue) of gold In the Denver Uint« 

Of thU, ft?>200,000,000 Is et present In bers end 0472,500,000 is in 
ooiai $73,000,000 of this till be received fro* Chicago. The above 
does not Inelnde the $135,000,000 of coin nov in the Federal Reserve 
Beak at San Francisco to be \iltiaiataly transferred to the San Fran¬ 
cisco aini and there eelted tad re-shipped to Denver. 

At present all of the coaitartaenta In toe Denver gold 
vault are filled except one and e considerable enount of the gold 
coin is stored in toe silver vault, but rben the above ft47?,530,000 
of gold coin has been aelted and properly stored in the gold vanlts, 
there vlll be only 20 of the 22 oon^^artaents filled - lacvlng 2 enpty. 
T-hen the $135,000,000 of Federal Reeerra coin has been received at 
DfiQ'ver in the sbepe of bars, it vUl fill one of these two coapart— 
aents — leaving one of the 22 o<»ipFrt-uants of the gold veolt still 
«3pty. 


These ooapartnents average 5 ft. 6 in. x 6 ft. 3 in. x 10 ft. 
high, containing approxlaetely 344 cubic faet. These floors are 
sufficiently strong to allo^r the conpertaeate to be filled coapletely 
to the ceiling* 

l?h»n all shipaents are oonpleted and aelted, including toe 
San Francisco Federal Reserve $135,000,000 and Chicago Federal Reeerve 
$73.000,000^THERE ? ILL BE IS BARS ARPROimTELl p,807,500,000 (MKR 
VALtfF^ OF GOLD FILLING 21 C01l?ARTi4niTS of the gold vaults - leaving 
one enpty conpertaant with a capacity of approxlaetely $150,000,000. 






Jaautiry 16» 1955 


Hoa. Mollle Tayloe Rom 
D irector of the Siint 
Vtashlogtonf D C 

Hy dear Governort 

Coapl^iag with reooest contained in your vire of the 
15th I have to adviee that InaBiauch aa llr,Clark hae agreed 
that «e nay have the arranging of partition* sad raachlnciy in 
the new addition the natter of contro*er*y reaolves Iteolf 
into the qnaotion of judgjaeat. ?niile ?fe-. COark agreed during 
hi* visit here thtt aduitioaRl ep&co vas quite frequently 
desirabley he insisted that all operations could be carried 
tm in the GO feet uo suggested by liin and wo r^ould have aU the 
awce necessi.ry for e-occeysful opentticii*. Aftta- nearly 50 yearc 
of experience Kr. Welle and I5r. Tagor- ind Hr- Phite insist that 
in order to avoid i\adue congestion ihd additional seven feet 

is very l«p««*tant to the ccononlcal and siiccesaful operationa of 
their depaxteenta. 

The ^dditi jzKa auouat required to providt this aeieguard 
is baixtly 5^ of the anouBu contonplcted la x,he plans suggested 
by Mr- Clark. In tho evon* iir. Cl^irk sliould be in erroar the only 
renedy would be additional coastruction at a consiciGrabic eapenaei 
in the event wo wot*© idstj-Jcezi we would have an addiciiowil seven feet 
of space at a very noainal coat and should thin space ever be needed 


it co-ild b« utilised without incurring &n Added expense. In fact 
to correct an error in My. CUrk»a plans woulc entail both ti«c and 
increased expense, while to correct an error in our plan* would 
aaount onlj to the utiliiation of increx-sed space already provided. 
The queation therefore '^oaes back to the natter of judgnent of 
Mr. Wells end Mr. Wagor and Mr. White, as based upon nearly 50 year* 
of experience in operating these departnents, as against Mr. Clark’s 
theory .without the benefit of oper ting ayperience. 

Having obse-rved the crowded conditions of operating both 
the coining and refinery departaents during i^y la months of service 
at this institution, I as perswially thoroughly convinced that, 
as a matter of good goodment and future welfare, this fii.n additional 

space is tremenduously important and wiU be the most economical in 
the long run. 

Respectfully, 


Mark A. Skinner, Superintendent. 


s. c. Fcom No. 7 


Signal OInrpH, llniteii ^tat^a Armg 
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WASHINGTON D C 450PM JANUARY 14 1935 


US MINT 

DENVER COLORADO 

THE REVISED TENTATIVE FLOOR PLANS FROM THE PROCUREMENT DIVISION 
BEARING DATE OF DECEMBER FIFTEEN SHOjV SEVEN ROLLING MACHINES STOP 
YOUR PLAN RECOMMENDS EIGHT ROLLING MACHINES STOP THERE ARE ONLY SIX 
PRESSES NOW INSTALLED IN YOUR MINT STOP IN SANFRANCISCO SIX 
ROLLS SUPPLY STRIPS FOR EIGHT COIN PRESSES STOP IN PHILADELPHIA 

ELEVEN TEN INCH ROLLS AND THREE SIXTEEN INCH ROLLS SUPPLY 

Twenty seven press stop in view of the above statement 

AS TO EQUIPMENT IN THE OTHER PLACES EXPLAIN TO THE 

bureau your insistence upon eight rolls to supply six presses 

STOP EVEN TAKING INTO CONSIDERATION THE FACT THAT THREE OF 

YOUR PRESENT ROLLS ARE PRACTICALLY OBSOLETE AND THAT YOU ARE 
HAVING manufactured FOR. YOU ONE SET OF ROLLS AT THE 
MINT IN PHILADELPHIA YOU WILL THEN HAVE UPON COMPLETION OF 
THIS NEW ROLL FIVE GOOD ROLLS WHICH WOULD APPEAR TO 
BE MORE THAN ENOUGH TO FEED SIX PRESSES STOP PLEASE 

WIRE REPLY today STOP A LETTER FROM THE PROCUREMENT DIVISION 
DATED DECEMBER FIFTEEN WHICH SHOULD HAVE ACCOMPANIED THE BLUEPRINTS 
TO YOUR MINT IS BEING FORWARDED BY AIR MAIL TODAY 

ROSS 



340PM 








radiogram 


Washington, D. C. 

January 13, 1935 
4:50 P.M. 

Mr* Mark Skinner 
United States Mint 
Denver, Colorado 

Retel this date relative to your contention for seven additional feet 
OF proposed extension. Request that you address to me a letter without 

DELAY SETTING FORTH FINALLY YOUR POSITION ON QUESTIONS IN CONTROVERSY BETWEEN 

YOU AND Mr Clark, stating specially all facts and all arguments, whereupon 

THEY WILL BE SUBMITTED TO THE SECRETARY OF THE TreaSURY, TOGETHER WITH THOSE 

OF Mr* Clark and his recommendations. 

It may be that the Secretary, if convinced that your desires are 

REASONABLE, CAN FIND A WAY OF PROVIDING FOR ADDITION OF SEVEN ADDITIONAL 
FEET. 


Nellie Tayloe Ross 

Received 

January 15, 1935 
3:50 P.M. 


radiogram 


Washington, D. C. 
January 14, 1935 

United States Mint 
Denver, Colorado. 

The Revised tentative floor plan from the Procurement Division 

BEARING DATE OF DECEMBER 15TH SHOWS 7 RO_UlNG MACHINES. YOUR PLAN RECOMMENDS 
3 ROLLING machines. ThERE ARE HOVJ ONLY 6 PRESSES INSTALLED IN YOUR 

In San Francisco 6 rolls supply strips for 3 coin presses. In Philadelphia 
n - 10" rolls and 3 - 16" rolls supply 27 presses. In view of the above 
statements as to the equipment in other places, explain to tiUREAU YOUR 

INSISTENCE ON 8 ROLLS TO SUPPLY THESE 6 PRESSES. AFTER TAKING INTO CON¬ 
SIDERATION THE FACT THAT 3 OF YOUR PRESENT ROLLS ARE PRACTICALLY OBSOLETE 
AND THAT YOU ARE HAVING MANUFACTURED FOR YOU, ONE SET OF ^OLLS AT THE Ml NT IN 

m 

Philadelphia, you will then have upon completion of this new roll, 5 good 

ROLLS which will APPEAR TO BE MORE THAN ENOUGH TO FEED 6 PRESSES. PlEASE 
WIRE REPLY TODAY. 

Letter from the Procurement Division dated December 15th which should 

HAVE ACCOMPANIED THE BLUE PRINTS TO lOUR Ml NT IS BEING FORWARDED BY AIR MAIL 
TODAY. 


Ross 

Received 

January 14, 1935 
4 P.M. 


radiogram 

Denver, Colorado 
January 13, 1935 

Director of the Mint 
Washington, D. C. 

Retel 14th. Now coining cents, nickels and quarters and all seven 
ROLLS are in constant USE. ThE RATIO OF ROLLS TO PRESSES CAN ONLY BE DETER¬ 
MINED WHEN THE CHARACTER OF THE ROLLS, DENOMINATIONS OF COIN AND THE NUMBER 
OF DENOMINATIONS TO BE MINTED AT THE SAME TIME ARE CAREFULLY CONSIDERED, 
DOLLARS REQUIRING FROM THREE TO FOUR ROLLS TO KEEP ONE PRESS RUNNING. The 

Denver Mint is not situated as is the Philadelphia Mint so that bronze and 

NICKEL BLANKS MAY BE PURCHASED, THEREBY RELIEVING THE TREMENDOUS LOAD FROM 
THE ROLLS. 

Our INSISTENCE IS NOT SO MUCH FOR THE NUMBER OF ROLLS IN THE ROLLING 
ROOM AS IT IS FOR THE SPACE TO BE ALLOWED IN THE ENTIRE ADDITION. THE DeNVER 

Mint has for years been seriously handicapped for lack of space both in the 

COINING DEPARTMENT AND REFINERY. THE SEVEN FEET ADDITIONAL IN LENGTH WHICH 
WE ARE REQUESTING IS VERY MUCH NEEDED IN THE REFINERY. 

Plans submitted by us at the request of the Bureau in the Procurement 
Division were drawn by Mr* White after weeks of careful planning and sug¬ 
gestions BY Mr. Wells and Mr* Wagor. 

■ It appears to us if we are to spend $350,000 or more only to find our¬ 
selves still short of space that the addition of $15,000 TO $25,000 for the 

SEVEN FEET WE ARE ASKING IS NOT UNREASONABLE. 


Skinner, Superintendent. 


radiogram 


Washington, D. C. 
January 14, 1935 

United States Mint 
Denver, Colorado 

The Revised tentative floor plan from the Procurement Division 
bearing date of December 15th shows 7 rolling machines. Your plan recommends 
3 ROLLING machines. ThERE ARE NOW ONLY 6 PRESSES INSTALLED IN YOUR M|NT. 

In San Francisco 6 rolls supply strips for 8 coin presses. In Philadelphia 
11-10 rolls and 3 - 16” rolls supply 27 presses. In view of the above 
statements as to the equipment in other places, explain to Bureau your 

INSISTENCE ON 8 ROLLS TO SUPPLY THESE 6 PRESSES. AFTER TAKING INTO CON¬ 
SIDERATION THE FACT THAT 3 OF YOUR PRESENT ROLLS ARE PRACTICALLY OBSOLETE 
AND THAT YOU ARE HAVING MANUFACTURED FOR YOU, ONE SET OF ROLLS AT THE Ml NT IN 

Philadelphia, you will then have upon completion of this new roll, 5 good 

ROLLS WHICH WILL APPEAR TO BE MORE THAN ENOUGH TO FEED 6 PRESSES. PlEASE 
wire REPLY TODAY. 

Letter from the Procurement Division dated December 13th which should 

HAVE ACCOMPANIED THE BLUE PRINTS TO YOUR Ml NT IS BEING FORWARDED BY AIR MAIL 
TODAY. 


Ross 

Received 

January 14, 1935 
4 P.M. 


RADIOGRAM 


Washington, D. C. 
October 17, 1934 
5:45 P.M. 


United States Mint 
Denver, Colorado 

Mr. Clark has just advised me that owners of property at 
Denver have agreed to take $25,000 and acceptance has been wired today 
BY Procurement Division. Procurement Division anxious to receive 
REVISED plans AT ONCE. 


O’Reilly 



Hovo ber li>, 


Hori. 2ielli6- t&yloe Koss 
Dlrsctor of t'an Mint 

j ij» C« 

dear Go7ernor: 

I aa cncloalng here»^ith blueprints of the propoaeU ad¬ 
dition to the Denver Mint, also blueprints of the proposed nef; 
vault, to be built at the location noi. occupied by the silver 
vault, together with the outline of our joint conference, setting 
forth the nony r s^sons why • feel these suggestions will give 
the best possible arrangenent for the operation of this institu¬ 
tion. 


With your thorough understtnaing of the situation, as 
it developed in our conference, we feel confident that you will 
be able to couvin(ve the Procurement Division of the reasosiabie- 
ness and the practicability of these re eons, in order that there 
may be constr ucted a building which "ill most adequatelj' iseet 
the needs of our institution. 

Thaauing iOul|for your grett interest in this matter, 

I a«, 


Respectf oily 


Iforlc A. S!cinuer, Suycrinteudeut. 


Fncs 


&0 recooLieaded Ijy ffaehin^too^ south truck entrf^ce in the 

bu 3 C 5 «mt» becauBo it is not nA«%^ 7 £Wf . *.u » - 

4.0 aox, necaed ..nd there is no room for it« 

In the use of this single door it ia ^^ropoeed to be&d the trucks 

straight Into the drlvewuy and after unloading back out and turn in the area eay, 

Kove the partition north leaving a 24 ft, driveway Instead of a 36 

ft. driveway, as pro;>? 8 ed by Wpshington. This tdll give very nuch needed addition- 

la. # doubXe 

ai St rage rooci in the basement, convenient to the unloading i^oint and avoid bund¬ 
ling of heavy nctals. 

It is i^ropoaed by benver to install t».o 100 K!I Motor Goaerator sets 
in the southf ast comer of the baeeaeat annex and bring all the leads now coning 
into bhe various p..rts of the building fron the- alley overhead, through the uader^ 
ground duct into this rooau There is danger of the present leads being cut fro* 

the outside at fmy tiae- that an attack would put the in clarkncas. 

The local Power Coapany has also given notice that the service of the DC current \ 

\ 

will be discontinued in the near future, . ^ 

It is proposed to :‘ec.oiiditioa and equip for gas firing the two 160 ^ 

H? hei-ting boilers not* installed, Knorf; tdlT be sufficient data attached show- ’ 

« 

Ing the ncceaa^ry saving to Justify this chenge, I 

5 ew feed water be. ter way be necessary. ; \ 

I 

leaver suggests that Target Rcage be aoved from the new addition to ' 
the now present co&l bunkers in the event that gr a firing boilers are iuctalled, V 
whf^rc uBpl''. rooB will he avail^’.Mc, 



first 


r_FPOSlT V.^IGHII:g l^nnw 

Kllittiaa te pati^ee n. ■*+ * 

o vault. Waat only <»e entrr-nce. Incr^ se 

size of vault to 9 x 11 ft 4 „o« i 

^ it., inside oeaBureaGntc, - Saaller vault tbea 9 x 11 

is wholly inadequate. 


ll/JwE«-PP RDQK 

Donver mggosU aUmcionlag the ,oiner.» .trip vtult and mortng thi, 

«.ult over to the Rolling roon, ae designed Rhshlngtoa, but to leave the »ke- 

Op va^t of the He* Eepartnent, as is. This .iU elininato the necessity of 

going outside of the Bake^Jp room i to the I„got Hrlting room and don, the haU 
into the T2»tJisfer rooa. 


The «pke-0p clerical xaaa work tould be porfomed in the omco t.hich 
vould be located in the comer of the present Incot Meltlnc room and then would 

be separated hy the Vault, fr n the noise and confusion incident to the operaticKic 
in the Hr ke-Up room. 


In addiUon they »ou:d have access through the present double doors to 
go in and cone froa the lfc.ke-Op rooo rithout passing Wurough the Ingot Ifoltlng 
room. This leaves the SSako-Up roc® and Transfer Room together, which is 
obviously as it sho Id be and much moro convenient for operators. 


There arc lots of tiacs in the t!elce-Up .-ooo when scsalee are so busy 
tba t it is necessary to use the transfer scales - the truisfer scalds at many times 
fire not in use and by this arrangement it makes possible the use of the transfer 
■culea Khero^is If the tvo rooms are separated tais conveni^ce would be impossible. 

thiaic this is n savlag of at le^ st $5700.09 in construction and it is much mor • 
important to have this aoa^ spent upon somthing that is more essential. 


^ It is ..roposod to move the lockers (about 24) nov on the east side of the 
•tairs in the coiniUt; snd. roHinj ^ wall of the vault, bet«eer 

vault and tlie stairs. This »i^ necessitate the closing up of the second 
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eatr^ce into the new annex bct>eea the coineA office and the vault ae thie 
space is occu led in the new annex by the coinor's strip vault. 


■iHCrujOR issn. 


It Is understood that the first floor aztaez outside dlncnsioas lass 
been changed to 87 ft Korth and South and 63 ft. Eost and lest. 


BhltcniiL: BOOM lu LT-? .mp. 


It is suggested hy leaver that the Whitening Boon be placed on the 
vest side in a roon «i\jraxl»,te2y SO x 55 ft. , as ^ovn on blueprint, end that 
four barrels are ubsolutelj^ necessary for process^ also six dipping tanks insteec 
of • hreca Tnls, together vith pots and furnaces, viU be ^.laced under an cle~ 
vator craa* ’bich is now la us<^ and cun be transferred to the new locution. This 
is to take the place of the Mononil, as shown in the new drawing and is entirely 
satisfactory. 

This, together wit-i the elisination of the Monorail over the rolls will 
resilt in considerable saving, as there is now in Denver un A frane, which cun 
h. used satis •'actorily, olieinating the .purchase of the monorail. 

It is necessary to have a m.ninum of not Less than eight (6) feet 
instead of four (4) feet, as shown by Vashlzigtoa, betee^ the fUmac> s cjwi the 
benches, as this is not only work space hut a pass^^way for trucks, bearing 
boxes and blanks. 

R0LLIM3 

It is suggested to place the roiihls on the ec^si side of the annex and take 
up the entire eest side, this is nocesaary in order to give a clearance of 14 ft 
between the rolls. In nsuy Inat Joces tho strips are 15 ft. 6in. long and if the 
rolls are put closer it »ill necessitate bending and possibly tho Si>oillng of the 
•trips in putting them into the rolls. 
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RolUmt BQOa. co QU vwi^ 

» 

To Mike the luy out poeelble it t<ill be nec«^ssn *7 to ^xit one beerliv colum 
in the nidille of the south end of the rooa brtt'sea the z^Ile and the punches* Th e 
other two colunns will go into the partition mil between the Whitening Roon end 
the rolls* This stidclle beering colunDf instead of two lines of eoluMis down the 
■iddlsy is neeessi ry in order to mke the i.bove mvngeaent of equipment possible 
*.n d also to liaadlo the strips on trucks between the roUs^ as well as the punches* 





SECONI FLOQR^ AHSFB 


Is VBvy in^ortant to oaparato the taziks holding sIItoz* nltmte end 
gold chloride for rea.8on that aaj'’ hoods tbet may be put over them^ idiile 
rectifiring a large part of these fuoos do not remove all of them and the nix¬ 
ing of these fumes is very objectionable to the o^rators. 

This plant is operated 24 hours a day and ulth the expection of the 
T.atchaan in the building^ . the two operators are the only people in this roon at 
night and the law requires that they be in fuU view of each other at all times. 

For the above rcc eons and in drder to follow the xiatural flo» diagram 
of the material in process, the wesh . oom together with the washing deck above it 
has been placed at the north side of the Annex, together with the foul solution 
settling tanks, the dryer and elewat r to the wash dec . 

The silver cells and the gold cells are located betreen the wash :oon 
and the m i x i ng silver nitrate and gold chloride tanks. This is the logical 
lo etion because the gold anodes coming from the melting room are treated in the 
silver and gold solutions, by addition ofuthe electrolitc coning from the nitrate 
and chloride mixing tanks and from the cells of fine gold and is taken to the 
•ashing deckj on the other hand, the sludge, which is the result of the by-product 
of the settling tanks. Is treated and the metals recovered from it in the solution. 





FOUR STORY VAULT* 


continued. 


o allow space for height, conduit, etc*, under the present 
refinery located on the second floor it is suggested yhat the two upper vaults, 
that is, th first floor vault and the one above it, be eight feet in the clear, 
Thia riU aUor 4i feet between the top of the new vault end the celUng end the 
p t refinin*; _ oom. This space rill be used for piping and condultlng as 
described above. There is no necessity for ctrrj'lng the ceilings of ihe two upper 

floors of the vault, as shown as it will not be needed in the storing of either 
coin or bullion* 

The moving of the existing floor masonry would entirely stop operations in 
the Refinery for a considerable period. 


The top floor is to be ised for the storage of coin and Denver feels that 8 
feet is sufficnet height to t-ftich coin can be safely stacked, and for an eight foot 
cei l i ng that the floor loads sl;lould be adequate to carry eight feet of coin. 

The first floor vault is to be used for JKcR working and storage and certain 
parts of this vault will have to carry gold bars, stacked 8 ft. high to the ceiling, 
Denver feels that there should be a floor built of ample strength to carry thi «oad 
and that 2500pounds to the square foot is not s fficient but that 5000 wojld be safe- 
a BASr:iiEaT :lqqr . 

The basement vauit is to be used as working storage for coin, in the 
cudtody of the cashier and gwlT / coiner. 


SUB-. BASEMKJT, 


The sub— basement is to be used for permanent storage of gold bars 






to the square immk foot Is uotosufficient but that 5000 would be 


safer• 


BASEMENT FLOOR, 


The basement vault Is to be used as workliag storage for colu^ 
in the custody of the cashier and coiner* 


SUB-BiiSEMENT, 


The sub<-basement is to be used for permanent storage of gold 


bars 




radIOGRAM 


Denver, Colorado 
June 26, 1936. 


Director of the Mint 
Washington, D. C. 


Have received no reply 

■t 

REFINERY NOR FOR DOORS ON THE 


* 

COMPARTMENTS IN THE Me.TER ft RtFINER 's 


VAULT, 


both of which items are of paramount 


IMPORTANCE. 


CONFIRMING 


Skinner, Superintendent 


-fcOr. c'Ew’k'Bvr vccooi-^i'^t^e c^L'ici. 

o{ (pc jB[ui(cp 



J??! 



tKreasiurer of tfie finiteb States? 

(FOR GENERAL ACCOUNTING OFFICE) 


N? 

COPY OF CHECK DRAWN ON 

fE^reaourer of tfie finiteli ^tateo 

(FOR GENERAL ACCOUNTING OFFICE) 


15-51 


Symbol 95-132 

1823637 

15-51 


RAD lOGRAM 

Denver, Colorado 
June 28, 1935 

William K. Laws 
Chief, Legal Section 

Procurement Division % 

Treasury Department 
Washington, D. C. 

I 

Replying your letter June 18th received today; Building on land acquired 
as an addition to Mint site vacated by occupants on May 13, 1933, and keys deliver® 
TO ME All doors and windows of building securely locked and all water pipes and 
radiators drained. Building inspected on outside by guards frequently during 

NIGHT TO PREVENT VANDALISM. NOTICES TO OCCUPANTS OF BUILDING NOT SERVED AS REQUESTED 
YOUR LETTER JANUARY 31, 1935, AS BUILDING VACATED PRIOR TO .TIME LAND VESTED IN 
United States. 


Skinner, Superintendent 


CONFIRMING 




DENVER, COLO.: MINT (ADDNL. LAND) 

TREASURY DEPARTMENT 

WASHINGTON 
June 18, 1935, 

IN REPLYING QUOTE THE ABOVE SUB- 'D'f T T t 
JECT.BUILDING.AND THESE LETTERS .TW- Jj 

Mr. Marie A. Skinner, 

Superintendent and Custodian, 

United States Mint Site, 

Denver, Colorado. 


received 

JUN 28 1835 

chief clehk 
n Q MifJT AT 



PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


Sir; 


Reference is made to tlie land acquired as an 
addition to the Mint site at Denver, Colorado. 

It is a condition of the contract of sale that 
the vendor cause the sixteen foot public alley lying 
between the present Mint site and tne land proposed 
to be conveyed to the United States, extending ^’rom 
the westerly side of Evans Street (also known as 
Cherokee Street) westwardly a distance of 150* to 
be vacated and a valid title thereto vested in the 
United States. 

The aforesaid portion of the alley was vacated 
by Ordinance No. 29, Series of 1935 of City and 
County of Denver, dated April 12, 1935 and passed 
by Council of City and County of Denver, April 22, 
1935 • 


The sewer in the alley is to be abandoned and 
plugged at the Government's lot lines and is to be 
relocated by the City in the southerly 10 feet of 
the land acquired as an addition to the Mint site 
without expense to the United States. * 

Title to the aforesaid land became vested in 
the United States May 27, 1935, the date of the 
vendor's receipt for the purchase money. The cost 
of the property to the Government was |25,000. 

This is all the land to be acquired. 

The buildings and improvements on the land also 
became the property of the Government. Forward to 


Mr. Mark A. Skinner 


DENVER, COLO.: MINT (ADDNL. LAND) 
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copies of the notice served on the 
occupants to vacate the buildings located on the 

uary'si^ 1935 ^^^^^ letter addressed to you Jan- 

the preraises^^^ exact date each occupant vacates 

trt P^eoiises are vacated, you are directed 

windows of the buildings 
securely locked to prevent 
andalism and all water pipes and radiators drained. 

Respectfully, 

. 774 -^ 

hi^. Legal Section. 



applications for permission to USEp ETC«£, federal buildings or the sites 

^ THEREOF0 


Ciroular Letter Noo 10o 


TREASURY DEPARTMENT^, 

OFFICE OF THE SUPERVISING ARCHITECT-, 

Dfeshingtoiia Do Co^, November 8^ 1913o 


To Superintendents and Custodians in charge of Federal Buildingsj 

Frequently applications are made to the Department by municipalities or 
individual citi^-ens for permission to use Federal buildings for meetings.- o 
ise strips of the Federal building site for the purpose of widening side^ 
m'lca. o^ requesting or suggesting various betterments and ©too 

In”the majority of these cases the local representative of 
Department in charge of the building acts as the 

Department and the applicanto This is as it should be, but it is noted 
that in a number of such instances the Government's: local representative 
appears to have expressed his opinion on the subject to the applicant, and 
in^this way has caused the Department embarrassment in disposing of the 

matter o 

Officials in charge of buildings and lands under the control of the 
Treasury Department are not empowered to allow any nongovernmental use of 
United States property unless such use has been previously authorized in 
wiunE b^the^Depar^ent. My such use new existing and net he«tefere 
"ly authorised nest be promptly and fully reported to the Departmenu- 

If a request for such a privilege, change, betterment, ©tco, is brought 
to the att^tion of the Department’s local representative by those interest^- 
ed he should inform them that a written application must be submitted to 
htm fof^o^rding to the Departmento If they prefer not to do this.- they 
should be told to correspond directly with the Departmento 

The Department’s local representative must merely gather all infection 
The Dep rerarding the case that he deems essential to enable the 

obtainable __/intellig^tly on the application and submit all papers- 
^rToIhrD^parCt Jdth his definite recommendation for or against the 
etcm, to pn P reasons for such viewo He is not to express any opinion 
proposition disclose his recommendationo His whole function in 

to those intermediary under official instructions.- and 

Tot arrag^t^ratt^rS; Sterested in obtaining such permissions. 

etc. 

. ^ nf these instructions will be considered sufficient reason 

for*^ub5««n6 ?he offending Government representative to disciplinary action. 

The officer to whom this communication is delivered should promptly send 
an «Lo"ed^ent of its receipt to the Department, 


Approved* 

Wo Go McADOO,- 

Secretary of the Treasury. 


JASo Ao VETMORE, 

Acting Supervising Architect 



ASSESSMENTS AGAINST UNITED STATES PROPERTY, 


PleaM! kfmp this circular at baud for future reference, lu order to arold unnecessary correspondence regarding points 

answerwl t>ek>w. 


1914- 

D«partm«nt Clrewlar No. 24. 
Suponriting Architect. 


Treasury department. 


Waekmgton, April (?, lOlJf. 

To Cwstodi/ins of Federod BuHxUngn and Site9^ MunixAped Officers, and others who may he concerned: 

FCKPOSE. 

(1) Tills Department receives from time tT> time numerous notices of taxes or assessments a^rainst 
property of the United States under its control for such municipal improvements as sewers, sidewalks, 
street paving (roadway), gutters, curbing, street lighting, etc., and for sprinkling .streets, removing 
snow and ice from sidewalks, caring for trees outside the United States lot, etc., for the payment of which 
asses-sments or charges no appropriation is made by Congress. The following information is published 
in an endeavor to forestall such notices and the resulting correspondence and occasional legal proceedings 
for the eventually necessary cancellation of such as.sessments, taxes, etc. 

COXSEXT—CE.SSION OF JUIUSDICTIOX—^EXEMFriON. 

(2) Article 1, Section 8, Clause 17 of the Constitution of the United States vests in Congress the 

power * ♦ * “ to exercise exclusive legislation in all cases w'hatsoever ♦ ♦ * over all places 

purchased by the consent of the Legislature of the State in which the same .shall be, for * * * 

needful public buildings;” and Section 355 of the Revised Statutes of the United States requires the 
cession of State jurisdiction over such sites before exi>enditures for Federal buildings can be made. In 
gojjfoj-jjjj^y "vrith these provisions each of the several States has enacted general laws ceding to the United 
States jurisdiction over Federal building sites by virtue of which said sites are exempt from all taxation, 
assessment, or other charges levied or imposed by any State, county, or municipality. The principle 
of the nonliability of the Government for reimbursement for improvements made by States or munici¬ 
palities inuring to the benefit of the Government is not a new one, but is sustained by a long and unbroken 
fine of precedents and authorities, both National and State. (See 2 ComptroUer’s Decisions 375, and 
authorities therein cited.) Also see 4 Comptroller’s Decisions 116, wherein the statement Is made: 

“Tlie United States are not liable for an assessment levied by local State authorities, even though 

the improvement may be a direct benefit to the property. • * v. r> 

Doubtless for these reasons Congress has provided no appropriation for the payment by the Govem- 



POUCT OF COXGBES8. 

„Mrr.«rniis estimates for appropriations to reimburse cities for the cost of 

(3) In former years Federal building sites were submitted to Congress by this Depart- 

municipal improvemen s a j taken thereon, and the Department has ceased to submit such 

ment without favorable ac ion policy of Congress not to make appropriations therefor. The 

^imates, it apiiearing to © favorable consideration to claims of municipalities on account of 
Department can not, therefore, gi^© lavoia 

street improvements, etc. sewees—private sewers. 

1 sons this Department can not join in the cost of the construction or 

(4) For the al)ovc-.statea rea ^ cases construct private sewers at its expeuse, after having 

repair of any public ^wer, but oe. ordinances) giving the United States the right 

^ured irrevocable licenses or ease Unless such permission to the United States be in per- 

inperjrietuity to the exclusive use o would not be available for the expenditure, 

petuity the appropriations under this uey 




Such sewers are in all cases designed to be only adequate for the necessities of the Federal building, and 
experience demonstrates that harassing complications frequently arise when permission is given for addi¬ 
tional connections thereto. The Department, therefore, uniformly refuses permission for private parties 
to connect with sewers owned and maintained by the Government for its exclusive use. 

SIDEWALKS. 

■ 1 ^*11 “ P''»<=tice of long standing, now sanctioned by the legal advisers of the Department, 

sidewalks and curbing are constructed about Federal buildings and kept in repair as part of the approaches 
fi Q n b IS t^e only character of expenditure in the nature of street improvements which 

^ make. Ihere is no authority, however, to construct sidewalks in con- 

cn ? f/ ^-1^ ding sites, but when the work on the Federal building is sufficiently advanced 

in pnn-f Gwa ts aie not likely to be subject to injury from the building operations, they are laid 

mlrh^nfr^ T municipal requirements. Where a municipality prefers to provide or repair sidewalks, 

^ Federal building site, rather than wait until the practical completion of the 

hnr o fVi ^ ^ epartment interposes no objection to such action, but can not in any way reim¬ 

burse the city for any expense incurred. 

REM0\7NG SNOW AND ICE, CUTTING WEEDS, ETC. 

tb» cS net'll''* “/ ="'=■■ assessment, etc., against the United States property for 

the cost of the remova of snow and ice from the abutting sidewalks or of overgrown weed! grass etf 

from the site itself, the Department does make provision for the accomplishment of these results’ 
Generally a Federal building site not yet improved by the Government is in the custody of the vendor or 
tbe^v, r ’1”““^ rental contract requires the tenant to keep the sidewalks clear of snow and ice and 
the grass and weeds cut. Where an unimproved site is in the actual possession of the Government’s 
repr^ntative, or where the Federal building has been constructed, the custodian of the site orT mL 

building IS reqiiiied to see that the removal of the snow and ice from the sidewalks and of weeds <rrs 
etc., from the site are attended to. weeds, grass, 

U. S. PROPERTY OMITTED WHEN MAKING UP ASSESSMENTS. 

(7) In view of the foregoing the Department desires that this information be commumVDfori ^ , 

municipalities in which Federal buildings are authorized or contemplated, and to such nriv f 
as may be concerned; and those to whom this circular is sent are accordin<rly requested fn 
proper municipal officials of the facts herein contained, in order that United States uron 
omitted when making up taxes or assessments for any purpose whatsoever. ^ ^ 


CANCELLATION OF ASSESSMENTS. 


(8) A 


United States official who receives this circular in response to a notice of anv 
the character referred to sent by him to this Department is requested to apply to the pro of 

authorities for the cancellation of such assessment so far as the property of the United Stat^^^^ ^^^icipal 
and to inform the Department of the result of his application, in order that necessary steps^f 
lation of such assessment by legal proceedings may be taken should that course bec^ cancel- 

AMiile the assessments, taxes, etc., could not be collected from the United States, the D ^®^Gssary. 

willing to have assessments, etc., levied against the property under its control’remain ^ot 
cloud upon the title thereto, because this would doubtless reduce the selling price of the apparent 

the Dejiartment at some future date be authorized to dis2)ose of it. Property should 

W. G. McADoo, 




D B. aoTKRNMCNT ntnrrma omet- ims 


ASSESSMENTS AGAINST UNITED STATES PROPERTY. 


Please keep this circular at hand for future reference, in order to avoid unnecessary correspondence regarding points 

answered below. 


Treasury department, 


1914. 

Department Circular No* 24. 

Office Supervising Architect- 

Washington, Ajnil 6,19H. 

To Custodians of Federal Buildings and Sites, Municipal Officers, and others who may he concerned: 

PURPOSE. 

(1) This Department receives from time to time numerous notices of taxes or assessments against 
property of the United States under its control for such municipal improvements as sewers, sidewalks, 
street paving (roadway), gutters, curbing, street lighting, etc., and for sprinkling streets, removing 
snow and ice from sidewalks, caring for trees outside the United States lot, etc., for the payment of which 
assessments or charges no appropriation is made by Congress. The following information is published 
in-an endeavor to forestall such notices and the resulting correspondence and occasional legal proceedings 
for the eventually necessary cancellation of such assessments, taxes, etc. 

CONSE^^’—CESSION OF JURISDICTION—^EXEMPTION. • 

(2) Article 1, Section 8, Clause 17 of the Constitution of the United States vests in Congress the 

power * * * “to exercise exclusive legislation in all cases whatsoever * ♦ * over all places 
purchased by the consent of the Legislature of the State in which the same shall be, for * * * 
needful public buildings;” and Section 355 of the Revised Statutes of the United States requires the 
cession of State jurisdiction over such sites before expenditures for Federal buildings can be made. In 
conformity with these provisions each of the several States has enacted general laws ceding to the United 
States jurisdiction over Federal building sites by virtue of which said sites are exempt from all taxation, 
assessment, or other charges levied or imposed by any State, county, or municipality The principle 
of the nonliability of the Government for reimbursement for improvements made by States or munici- 
nalities inurin" to the benefit of the Government is not a new one, but is sustained by a long and unbroken 
S ^rreoSente both National and State. (See 2 Comptroller’s Deeisions 3T5, and 

* 1 , ^ Also see 4 Comptroller’s Decisions 116, wherein the statement is made: 

“TlirSed States are not liable for an assessmenUevied by local State authorities, even though 

the improvement may provided no appropriation for the payment by the Govern- 

Doubtless, for the« “ f^Cullough o. Maryland, 4 Wheaton, 316; 

ment of any part ““a';.' coe u Aaron, 110 U. S., 617; Van Brocklin v. Tennessee, 117 

uTm Sen Austin, 47 Calif. Eepts., 863; People u. McCreery, 34 Calif. Eepts., 431; and United 
States V. Southern Oregon Co., 196 Fed. Eep., 423.) 

POLICY OF CONGRESS. 

PQtimates for appropriations to reimburse cities for the cost of 

(3) In former years Federal building sites were submitted to Congress by this Depart- 

municipal improvements aaj taken thereon, and the Department has ceased to submit such 

ment without favorable action ^ policy of Congress not to make appropriations therefor. The 

estimates, it appearing to be le s , consideration to claims of municipalities on accoimt of 

Department can not, therefore, give lavora 

street improvements, etc. sewers—private sewers. 

ns this Department can not join in the cost of the construction or 

(4) For the ooi-tain cases construct private sewers at its expense, after having 

repair of any public sewer, but c form of ordinances) giving the United States the right 

secured irrevocable licenses or c^se gg^yer. Unless such permission to the United States be in per- 
in perpetuity to the exclusive use o s . control would not be available for the expenditure, 

petuity the appropriations under this uei 




Such sewers are in all cases designed to be only adequate for the necessities of the Federal building, and 
experience demonstrates that harassing complications frequently arise when permission is given for addi¬ 
tional connections thereto. The Department, therefore, uniformly refuses permission for private parties 
o connect wit i sewers o\\ned and maintained by the Government for its exclusive use. 


SmEWAIiKS. 

(5) Under a practice of long standing, now sanctioned by the legal advisers of the Department, 
sidewalks and curbing are constructed about Federal buildings and kept in repair as part of the approaches 
o such buildings. This is the only character of expenditure in the nature of street improvements which 
t le Department is permitted to make. There is no authority, however, to construct sidewalks in con¬ 
nection with bederal building sites, but when the work on the Federal building is sufficiently advanced 
so that the sidewalks are not likely to be subject to injury from the building operations, they are laid 
to conform to rnunicipal requirements. Where a municipality prefers to provide or repair sidewalks, 

1 ^ Federal building site, rather than wait until the practical completion of the 

e m ing, the Department interposes no objection to such action, but can not in any way reim¬ 

burse the city for any expense incurred. 


REMO^^:NG SNOW AND ICE, CUTTING WEEDS, ETC. 

fi recognize any such assessment, etc., against the United States property for 

le cos 0 le remova o snow and ice from the abutting sidewalks or of overgrown weeds, grass, etc., 
from the site itself the Department does make provision for the accomplishment of these results. 
Generally a Federal building site not yet improved by the Government is in the custody of the vendor or 
other tenant, and the rental contract requires the tenant to keep the sidewalks clear of snow and ice and 
the grass and weeds cut. Where an unimproved site is in the actual possession of the Government’s 
representative, or where the Federal building has been constructed, the custodian of the site or of the 
building IS required to see that the removal of the snow and ice from the sidewalks and of weeds 
etc., from the site are attended to. 


. U. 8. PEOPERTT OMITTED WHEN MAKING UP ASSESSMENTS. 

(7) In view of the foregoing the Department desires that this information be communicated in oii 
municipalities in which Federal buildings are authorized or contemplated, and to such orivatTn .• 
as may be concerned; and those to whom this circular is sent are accordingly requested to a , 

proper municipal officials of the facts herein contained, in order that United States uroDert^^'’'^ , ® 
omitted when making up taxes or assessments for any purpose whatsoever. ^ ^ 


CANCELLATION OP ASSESSMENTS. 

(8) A United States official who receives this circular in response to a notice of anv a 
the character referred to sent by him to this Department is requested to apply to the uroD 
authorities for the cancellation of such assessment so far as the property of the United State ’ 
and to inform the Department of the result of his application, in order that necessary steos f 
lation of such assessment by legal proceedings may be taken should that course becom ^ 

While the assessments, taxes, etc., could not be collected from the United States, the Dep -t ”®^®f®ary. 
willing to have assessments, etc., levied against the property under its control’remain aT 
cloud upon the title thereto, because this would doubtless reduce the selling price of the pr ^PP^i’ent 
the Department at some future date be authorized to dispose of it. Property shoul^j 


W. G. McADOO, 


V a. ooTERNMBfT rswriNa omcf tMs 


COLLECTION AND TRANSMITTAL OF PROCEEDS OF SALES AND RENTAL COLLECTIONS 


TREASURY DEP.ARTMENT, 

PROCUREMENT DIVISION, PUBLIC l/VORKS BRANCH 
Washington, May i6, 193^* 


Circular Letter No. 30 
(As amended) 

To Custodians of Federal Buildings and Sites: 

All payments to the United States on account of amounts due from 
sales of waste paper (other than for the Post Office Department), old 
OR condemned material, furniture, etc., from public buildings under 

THE CONTROL OF THE PROCUREMENT DIVISION, TREASURY DEPARTMENT, AND FROM 
GROUND RENTS, RENTS OF BUILDINGS, ETC., ON FEDERAL BUILDING SITES WILL 
BE PAID BY POST OFFICE MONEY ORDER ON WASHINGTON, D. C. , OR BY DRAFT 

ON New York, N. Y. , drawn to the orD'ER of the "TREASURER OF THE UNITED 
ST^«TES", SAID money order or draft to be delivered to the Custodian 
OF the Federal building (or. site). Checks on local banks will not be 
accepted by the Department for such payments because of the delay 

INCIDENT TO THEIR COLLECTION. 

Upon receiving such post office money orders or New York drafts, 

THE OFFICER CHARGED WITH SECURING PAYMENTS MUST IMMEDIATELY LIST THE 

SAME ON Form 874-7> TRIPLICATE, fasten the original and two carbons 
AROUND the remittances, AND FORWARD THE PACKAGE TO THE PROCUREMENT 
Division, Public Works Branch, Accounting Section, Treasury Depart¬ 
ment, Washington, D. C. , by next mail. 

In case of a sale the triplicate statement on Form 874-7 must 

SHOW THE DATE OF THE LETTER AUTHORIZING THE SALE AND MUST SHOW OR 
BE ACCOMPANIED BY A.COMPLETE INVENTORY OF THE PROPERTY SOLD AND THE 
AMOUNT RECEIVED FOR EACH ARTICLE OR LOT. THE GROSS PROCEEDS OF 
SUCH SALES MUST BE REMITTED TO THE PROCUREMENT DIVISION, PUBLIC 
WORKS Branch, Accounting Section. When there are expenses connected 
WITH the sale, the USUAL VOUCHERS THEREFOR SHOULD BE PREPARED, CERTI¬ 
FIED, AND SUBMITTED TO THE PROCUREMENT DIVISION WITH FORM 87^7 FOR 
APPROVAL. When so approved, such vouchers will be paid by the Dis¬ 
bursing Clerk, Division of Disbursement, out of the proceeds of sale. 

The law requires the deposit of the gross proceeds of RENTAL 
COLLECTIONS. 

Any cost incident to remitting by such post office money orders 
OR New York drafts must be borne by the persons making the payments. 
There is no objection to combining in one such order or draft several 
amounts payable at the same time. 

In future when accounting for such collections under the control 
of this Department, please be governed by the above instructions. 


C. J. PEOPLES, 

Director of Procurement. 


This J M# Concr^f^ Afo/fi/m^/ffs 


COLFAX 


U. 5. 
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BL(pCf< lO ^ 

Evans and El be Rjr^j Sub division of Block lOl 
IN Evans Adpi|t|ion and Block 10 | 

IN WlTTER’5 rilRST ADDITION . I 


I 


plat of survey 
proposed MI'NT site addition 

city and county of DENVER, DENVER, COLO. 

NOV. I93'4 


(Formerly Capitoi. St.) 






































TRKASl/Uy DETAUTMKNT, 
OmcB or Bupkevihing A rciiitect. 
rorni 8747.- F. C.. Hept. 1&-U. 

fpropiiro In trlpllcato.l 
Vorra iipnrovod by Ihe romptrollor 
of tho Trooaury S«pt. 24 , 1914. 


(Buimp bolldiiig tiamt b*ro.) 

STATEMENT OF COLLECTIONS 


Remittance No. . ... 

(To bo UJod io by Uo Ukhontag cimL) 

Report No. .. 

(Par Mi of Aiinialoifiilvo Boimol) 


SALES OF CONDEMNED GOVERNMENT 


FROM 

PROPERTY, RENTALS FROM FEDERAL BUILDING SITES, ETC. 


DUtburMluff Clerk, 

Treofiuru ttepartment, 

Washington, D. C, 


Office of ..— . 

(Kttinilting offioer.) 


(City, StiuVand ^tbi!)' 


Sir: Pursuant to Dciiartmont cirniliir nf Ar«v*n inio i i 
moat, 1 transmit horowitfi New York Hmffa subsequent mstructions from tlie Depart- 

below. I inclose also two carbon copies of this S-ansmUtal.™^"*^^ covering the collections set forth 


N. Y. Draft on 
P. O. Money 
Order. (SUU) 
which and No.] 


Date Authorized 
MY Department. 


Amount 

Remitted. 


Total REMiriED: 


By Whom Payment ib Hade. 


Property Rented, or Material, 
ETC., Sold. 


Period Covered by 
Payment. 


Respectfully, 


(Title of remitting offlow.) 

ACKNOWLEDGMENT. 

Rent, $. 

Treasury Department, 

Sales, $.. Washington, D. C. 

The receipt of the above-described remittances is hereby acknowledged. 


- - - -- DUbvTffing Clerk. 

Instbuctions.—T ho officer receiving New York drafte ot post-office money orders in payment of rent, proceeds of sales etc 
upon such receipt, immediately list the drafts and post^ffice money orders on this form in tripucate, msten the oritrinal and 
carbons arouna the remittances, and forward the same direct to the Disburemg Clerk, Treasury Department, by the next mail. 

^his triplicate statement (when it covers a sale) must show, or bo accompanied by, a complete inventory of the Dronertv ^Id and 
the amount received for each article or lot. The gross piweeds of such ^les must be remitted to the Disbursing Clerk, men 
^^ponsea connected with the sale the usual vouchers therefor should be prepared, certified, and submitted herewith, to be sent hv 
Disbursing Clerk to tho Supervising Architect’s office for approval. When so approved, such vouchers will be paid by the Diaburainff 
'^^^^out of the proceeds of the sale. , / n 4.* ^ ^ 

law requires the deposit of the gross process of rental eolations. 

Any cost incident to remitting by such New York drafts or post-office money orders must be borne by the persons making the nav* 
“ents. There is no objection to combining in one such draft or order several amounts payable at the same time. 

















































treasury department. 
Office of Sufeovising Arciutect. 
F^rm 8747.-F. C . Sept. 15-14. 

(Prepare In triplicate.! 
Form approved by the Comptroller 
of the Treasury Sept. 34,1914. 


(Stamp building name here.) 

STATEMENT OF COLLECTIONS 


Remittance Noi_ 

(To bo flUod Im by iho Dkbuniitf Ovk.) 

Report No.__ 

(For DM of AdmlntotntiTo Boroan.) 


FROM 

SALES OF CONDEMNED GOYERNHENT PROPERTY, RENTALS FROM FEDERAL BUILDING SITES, ETC. 


Disbursing Clerk, 

Treasury jyepartment, 

Washington, D. C. 


Office of 


(Remitting officer.) 


(CityrSteteV^d date.) 


Sir: Pursuant to Department circular of April 10, 1912, and subsequent instructions from the Depart¬ 
ment, I transmit herewith New York drafts ana post-office money orders covering the collections set forth 
below. I inclose also two carbon copies of this transmittal.* 



(Title of remitting officer.) 


acknowledgment. 


Rent, $. 


Sales, $. 


Treasury Department, 

Washington, D. C. 


The receipt of the above-described remittances is hereby acknowledged. 


Disburnng Clerk. 


T • Ar^cr Npw York drafts or post-oflace money orders in payment of rent, proceeds of sales, etc., must, 

Instructions. —The officer and post-office money orders on this form in tripucate, fasten the original and two 

upon such receipt, immediately direct to the Disbursing Clerk, Treasury Department, by the next mail. 

CARBONS arounf the remittances, and forward the same aireci, ^ ^---- 



the amount received for each article ,„i vo,^ha/Serefor should be prepared, certified, and submitted herewith, to be sent by 

are expenses connected with the sale the usw v approval. When so approved, such vouchers will be paid by the Disbursing 

the Disbursing Clerk to the Supervising Architect s omce lor app 

Clerk out of the proceeds of the sale. nroceeds of rental collections. 

The law requires the deposit of the york drafts or post-office money orders must be borne by the persons making the pay* 

Any cost incident to remitting by such ^ ew several amounts payable at the same time. mim 

dents. There is no objection to combining 









































TUKAflURV DKrAUTMKNT, 
OrriCM OF HUPERVIJUNO A RCIIITIOT. 
Form aM4, 

(iVoparo In trlplIcatoJ 
Form approval hy the Coraplrollor 
of tho Troaaury Sopt. 2i, 1914. 


(Bulxup build*Ltj|( namo 

STATEMENT OF COLLECTIONS 


Remittance No.. 

(T» h% flU«d imhf^ MMwalaf Clarlu) 

Report No.. 

iftt H. tt AtmUMttUrt Umu.f 


FriOM 


SALES OF CONDEMNED GOVERNMENT PROPERTY, RENTALS FROM FEDERAL BUILDING SITES, ETC. 


Disbursinff Clerk, 

TreoHuru Department, 

Watthinyton, D. C, 


Offloe of . 

(ilemltting oflicor.) 


(CfUy^ BtiatoVan^ ^te') 


ment, 

below 


c'ircular of Anril 10, 1912, and subsequent instructions from tlio Depart- 

w I inclose also Twn drafts and post-oljico money orders covering tho collections set forth 

1 incloso also two oaiibon copies of this transmittal.* 


N. Y. Draft or 
P. 0. Money 
Order. [State 
which Qua No.] 

Date Authortzed 
»Y Dbpartmrnt. 

Amount 

Kemitted. 

By WnoM Payment w Made. 

Property Bented, or MatehiaLj 
£TC.» Sold. 

, " Period Covered DY 

Payment. 





I 


Total eemittid: 



Respectfully, 


^Sie'of r^ttiog otSiw.) 

ACKNOWLEDGMENT. 

Rent, $.- 

Teeasuky Department, 

Sales, $. Washington, D. C. 

The receipt of the above-described remittances is hereby acknowledged. 


-j Disimrtinff Clerk. 

Instkuotioks.—^T he officer receiving New York drafts or post-office money ordra in payment of rent, proceeds of sales, etc., must, 
upon such receipt, immediately list the drafts and pos^ffice money o^era on ttis fmm in teipuoate, fasten fhe original and two 
CAUBONs around the^^ttances, and forward the same direct to the Disburamg Clerk, Treasury Depwtment, by the next mail. 

"This trinUcate Btetomeut ^hen it covers a sale) must show, or bo ^compamed by, a complete inventory of the property sold and 
the amount rS^ for ^h aVticle or lot. The gr^ piweeds of such Mies must bo rmit^ to the Disbursing Clerk. When there 
are expe^L S^tod thrsalo the usual vouchers therefor should bo prepared, cerMod, and submitted herewith, to bo sent by 
the D4ui^g CleAto th^ Supervising Architect’s office for approval. When so approved, such vouchers wiU be paid by the Disbursi^ 

proceeds of the sale proceeds of eental collections. 

bv such New York drafts or post-office money orders must bo homo by the persons makinB the dav. 













































Form 8747 

treasury department 

OmCE OF SUPEBVISINQ ARCHITECT 


(Stamp buRdfaig name here.) 

STATEMENT OF COLLECTIONS 


Remittance Not_ 

(To bi fiUod !a bj tho Dhbontaf CScrk.) 

Report No._ 

(For iM of Admt&iftrmtiTo Bonu.) 


SUES OF CONDEHHED GOFERHHEET 


FROM 

PROPERTY, RENTES FROM FEDERAL BUILDING SITES, ETC. 


Disburaitig Cleric, 

Treasury Department, 

Washington, X). C. 


Office of . 

(Re^ttiiig officer.) 


(City, State,“and date') 


menM tra^mit'Lre^tf Not* York'^drafto an! instmctions from the Depart- 

bdow. I inclose also two carbon copiS of this &an^tw”°“*’' ** collections set forth 


N. Y. Draft or 

P. 0. Money 
Order. [State 
which and No.] 

Date Authorized 
BY Department. 

Amount 

Remitted, 

By Whom Payment is Made. 

Property Rented, or Material, 
etc., Sold. 

Period Covered by 
Payment. 







Total remitted: 



Respectfully, 


(Title of reletting officer.) 


ACKNOWLEDGMENT. 


Rent, % . 

Sales, $.. 

The receipt of the abov(5-described 


Tkeasuey Department, 

Washington, D. C. 

remittances is hereby acknowledged. 


Disbursing Clerk. 


Tiacp., ^ York drafts or post-office money orders in payment of rent, proceeds of sales, etc., must 

and post-officemoney orders on this form in triplicate, toten the original and two 
c^Lms immediately same direct to the Disbursing (Dlerk, Treasury Dep^tment, by the ne^^. 

ah^ns ^und the remittances, and for^d me^^^ accompamed by, a complete mventory of the property sold and 

tho taplicate statement (when it cov proceeds of such sales must be remitted to the Disbursing Clerk, ^en there 

ine amount received for each arUcle “*•,„, -.^“(.hers therefor should be prepared, certified, and submitted herewith, to be sent by 
?he D^Cag £*Sup^ing ArX^ect’s office for approval. When so approved, such vouchers wiU be paid by the Disbursing 

the proceeds of the sale. nroceeds of ebntal collections. 

Ihe law requires the deposit of the P York drafts or post-office money orders must be borne by the persons making the pay- 

Any cost incident to remitting by sucn or order several amounts payable at the same time. a —atm 

“ents. There is no objection to combining m one sucn ux» 


2—«788 
ooTXRNiiCMT raiimif* omca.* iim 









































Form 8747 

treasury department 

OmCK or SUPKRVIBINO ABCniTICT 
fProparo In trlplloato.J 
Form tpproTed by the Comptroller 
of the TreMury Bept. 24,1014. 


(Stamp l^ldlng name here.) 

STATEMENT OF COLLECTIONS 


Remittance No.__ 

(T« U flJJ«d fa by Dlitatii^ CimL) 

Report No.. 

(F« M .TMln ) 


PROM 

SALES OF CONDEMNED GOVERNMENT PROPERTY, RENTALS FROM FEDERAL BUILDING SITES, ETC. 


Dtehurning Clerk, 

Treasury Department, 

Washington, D, C. 


Office of . 

(Remfttlng oMcer.) 


(City,8tateVand ^teO 


menf” and subsequent instructions from the Deport 

below I inclose also two o?* Paaf^ffiee money orders covering the collections set forth 

ueiow. X mcioso axso TWO CARBON COPIES of this transmittal.* 


N. Y. Draft or 
P. 0. Money 
Order. [State 
which and No.] 

Date Authorized 
BY Department. 

Amount 

Remitted. 

By Whom Payment is Made. 

Property Rented, or Material, 
BTC., Sold. 

Period Covered by 
Payment. 




1 



Total remitted: 



Respectfully, 


(Title of rciniaiii£(>fflcer.) 

ACKNOWLEDGMENT. 

Rent, $. 

Treasury Department, 

Sales, $. Washington, D. C. 

The receipt of the above-described remittances is hereby acknowledged. 


, Disbursing Clerk. 


Instructions. —The officer receiving New York drafts or pos^office money orders in payment of rent, proceeds of sales etc must 
upon such receipt, immediately list tlie drafts and post-office money orders on this form m triplicate, festen the original and two 
CARBONS arouncf the remittances, and for^vard the same direct to the Disbursing Clerk, Treasury Department, by the next 

*This triplicate statement (when it covers a sale) must show, or be accompanied by, a complete inventory of the property sold and 
the amount received for each article or lot. The gross proceeds of such sales must be remittea to the Disbursing CiSrk. ’W^en there 
are expenses connected with the sale the usual vouchers therefor should be prepared, certified, and submitted herewith, to be sent by 
the DisburBing Clerk to the Supervising Architect’s office for approval. When so approved, such vouchers will be paid by the Disbursing 
Clerk out of the proceeds of the sale. 

The law requires the deposit of the gross proceeds of rental collections. 

Any cost incident to remitting by such New York drafts or post-office money orders must be borne by the persons malHrig the pay¬ 
ments. There is no objection to combining in one such draft or order several amounts payable at the same time. t-htss 

V h ooTuurviMT rtmrmm mtick. i«m 

A 









































Form 8747 

/treasury department 

OPnSc OF SCPIRVISINQ architect 

UFFitJtvr_ ♦viT^llryn.rA.l 



(Stamp b^dibig name here.) 


Remittance No.__ 

(To bo fillod la bj tbo DbbonlBr Cburk.) 


STATEMENT OF COLLECTIONS 


Report No.. 

(For DM of AdintnkCrmllTo BorMO.) 


FROM 

SALES OF COHDEMSED 60YERSMEHT PROPERTY, REHTiLS FROM FEDERAL BUILDING SITES, ETC. 


jHsbursing Cleric^ 

Treasury Department, 

Washington, D. C. 


Office of . 

(Remitting officer.) 


(city-state,'and date.) 


Sir*. Pursuant to Department circular of April 10, 1912, and subsequent instructions from the Depart¬ 
ment, I transmit herewith New York drafts ana post-office money orders covering the collections set forth 
below. I inclose also two carbon copies of this transmittal.* 


N Y. Draft OR 
P. 0. Money 
Order. [State 
which and No.] 

Date Authorized 
BY Department. 

Amount 

Remitted. 

By Whom Payment is Made. 

Property Rented, or Material, 
etc.. Sold. 

Period Covered by 
Payment. 







Total remitted: 






Respectfully, 


(Title of remitting officer.) 


ACKNOWLEDGMENT. 


Rent, $. 


Sales, $ 


Teeastjet Depaetment, 

Washington, D. C. 


The receipt of the aboT(wiescribed remittances is hereby acknowledged. 


Disbursing Clerk. 


■ drafts or post-oflSce money orders in payment of rent, proceeds of sales, etc., must, 

‘TTr>qt.-officG money orders on this form m tripucate, tasten the original and two 


^‘This triplicate statement (wnen it proceeds of such sales must be remitted to tno Disbursmg uiert. When there 

the amount received for each article or lot. f f u^j/therefor should be prepared, certified, and submitted herewith, to be sent by 
are expenses connected with the sale the usimi vouc approval. When so approved, such vouchers will be paid by the Disbursing 

the Dibursing Clerk to the Supervming Architect s omce pf 

Clerk out of the proceeds of the sale. nroceeds of bental coUections. ^, 

The law requires the deposit of the geo^ pn^« post-office money orders must be borne by the persons ma k i ng the pay- 

Any cost incident to remitting by such nr order several amounts payable at the same time. a-Hjrss 

mente. There is no objection to combining m on 


ooTBMntBfT ranmi* emci: its. 


































l>V>rin 87i7 

TUEASUI^Y DEPAUTMENT 
Ofrrt« OF Hupirvwino Aiiciutict 
fProparo In trlplloato.l 
Fdrra BuproTod by tho ComptroDor 
o( tho Treoiury Sopt 24,1014. 


(Strap btiUdUif namo htro.)*~'”"* 

STATEMENT OF COLLECTIONS 


Remittance No... 

(To b« flU*d la b7 a* 

Report No.___ 

(FW wt .f AdulalibBtlT. Svmm.) 


from 

SALES OF CONDEMNED GOYERNMFNT ppnDCDrrv nniTmim 

tltHMEIIT PROPERTY, RERTilS PRO* FEBBRAl BOIIBIKC SITES, ETC. 




Disbunfing Clerk, fP'Oe of . 

Treasury Department, 

Washington, I>. c. . 

(iSty, State, and date.) " “““““ 

Sir. Pursuant to DopartniGnt rirpuln-n a •!•./% 

t, I transmit herewith New York draftfanf^s^nffl subsequent instructions from the Departs 

Iincloso dso TWO carbon copies of tiiis tmnsmfttd?^"*^^ covering the collections sot forth 


ment, 

below 


N. Y. Draft or 
P. 0. Money 
Order, [state 
vhioh ana No.] 


Date AurnoRixED 
DY Department. 


Amount 

Remitted. 


Total remitted; 


By Whom Payment la Made. 


Property Rented, or Material 
ETC., Sold. 


Period Covered by 
Payment. 


Respectfully, 



Rent, $ 


acknowledgment. 


Sales, $. 


J-'Ji.i'AKTMENT, 


The receipt of the above-described remittances is hereby acknowledged. 


Washington, D. C. 


« a sale) must show, or 

- .V... The gross proceeds of such sales must bo remitted* tlm property sold and 

we expenses connected with the s^e the usual vouchera therefor should be prepLd c^l^ ^en there 

the Disbur^g Clerk to the Supervismg Architect’s office for approval. When to a^rov^ submitted herewith, to bo sent by 

Clerk out of tho proceeds of Uio sale. ''"'tellers will be paid by the Disburaing 

The law requires the deposit of the gross proceeds of rental collections 

Any cost incident to remitting by such New York drafts or i^st-office money orders must Ha Wn*. k r 
monts. There is no objecUon to combining in one such draft or order several amounts payable at too srae^^^^^ making the pay- 

2-HJ783 

^ •OTBBoiijrr mpriTM omex- im 










































Form 8747 

treasury department 
Office or Supervising Architect 
[Prepare In triplicate.] 
F«nn approved by the Comptroller 
of the Treasury Sept. 24,1914. 


(Stamp buUding name here.) 

STATEMENT OF COLLECTIONS 


Remittance No.. 

(To bo fiUod In bj tho Dbbnntnf Clork.) 

Report No.. 

(F.r OM of Adjnl&JotnUr. 


FROM 

SALES OF COHDEHHED GOVEMHEET PROPERTY, REHTilS FROIl PEDERE BDIIDIRG SITES, ETC, 


Disbursing Clerk, 

Treasury Department, 

Washington, D. C. 


Office of . 

(Remitting officer.) 


((31ty, State, 


ment, 

below 


V i®'*’ subsequent instructions from the 

w ^ T WW York drafts and post-office money orders covering the collections s 

w. I inclose also two carbon copies of this transmittal * cunecuous 


Depart- 
set forth 


N. Y. Draft or 

P. 0. Money 
Order. [State 
which and No.] 

Date Authorized 
BY Department. 

Amount 

Remitted. 

By Whom Payment is Made. 

Property Rented, or Material, 
ETC., Sold. 

Period Covered by 
Payment. 







Total remitted: 


1 




Respectfully, 


(Title of remitting officer.) 


ACKNOWLEDGMENT. 


Rent, $. 

Sales, $. 

The receipt of the above-described remittances is 


Treasury 

hereby acknowledged. 


Department, 

Washington, D. C. 


Disbvrsing Clerk. 


iNSTRUcnoNS.-y-The officer receiving New York drafts or post-office money orders in payment of rent, proceeds of sales etc must 
upon such receipt, immediately list the drafts and post-office money orders on this form in triplicate, fasten the orioinal and two 
CARBONS arouna the remittances, and forward the same direct to the Disbursing Clerk, Treasury Department, by the next mai] 

*Thifl triplicate statement (when it covers a sale) must show, or be accompanied by, a complete inventory of the propertv K)ld and 
the amount received for each article or lot. The gross proceeds of such sales must be remitted to the Disbursing Clerk. W^en there 
are expenses connected with the sale the usual vouchers therefor should be prepared, certified, and submitted herewiUi to be sent bv 
the Disbursing Clerk to the Supervising Architect’s office for approval. When so approved, such vouchers will be paid by the Disbursine 
Clerk out of the proceeds of the sale. ° 

The law requires the deposit of the gross proceeds of rental collections. 

Any cost incident to remitting by such New York drafts or post-office money orders must be borne by the persons making the pay¬ 
ments. There is no objection to combining in one such draft or order several amounts payable at the same time. a—eis* 

0 dOTuxioorr ruxnx* omos.* lu* 








































Form 8747 

treasuby department 

Office of supervising Architect 
[^epare In triplicate.] 
Firm approved by the Comptroller 
of the Treasury Sept. 24,1914. 


(Stamp buUding name here.) 

STATEMENT OF COLLECTIONS 


Remittance No._ 

(To bo IDod la by tbo DUbn^af Ck^) 

Report No._ 

(F9r OM of 


FROM 

SEES OF COEDEMEED GOYEREHEET PROPERTY, REETES FROM FEDERE BDIIDIEG SITES, ETC. 


Disbursing Clerk, 

Treasury Department, 

Washington, D, C, 


Office of... 


(Remitting offlwr.y 


(City, StateVandfdateO' 


Sir • PiirsuRDt to Dcjpart/iiiGDti cipculfl.'p "FA * *i 

ment, I trpsmit here«t£ New York drafts an! ooetoffiriV.”'' matructions from the Depart- 

below. Imclose also two carbon copies of this Cnmiftal“ ^ covering the coUections set forth 


N. Y. Draft or 

P. 0. Money 
Order. [State 
which ana No.] 


Date Authorized 
BY Department. 


Total remitted: 


Amount 

Remitted. 


By Whom Payment is Made. 


Property Rented, or Material 
ETC., Sold. 


Period Covered by 
Payment. 


Respectfully, 


(Title of remitting 

ACKNOWLEDGMENT, 

Rent, $... 

Teeasukt Department, 

Sales, $... . Washington, D. C. 

Tte receipt of the above-described remittances is hereby acknowledged. 


Disbursing Clerk. 


Instructions.— The officer receiving New York drafts or postKiffice money oilers in payment of rent, proceeds of sales, etc must 
NPONBuch receipt, ii^e^Sy Lt t^drafts and post-office money orders on this form in tr^ucate, fasten the origiiid^’d ^5; 
Afi^Ns aroundthe remittances and forward the same direct to the Disburamg Clerk, Treasury Dep^tment, by the next mad 

*This triplicate statement fwhen it covers a sale) must show, or be accompanied by, a complete mventory of the property rold and 
amount r^eived for each icicle or lot. The gross proceeds of such sales must be remtted to the Disbursing Clerk.^^^en there 
T ^vJPeNses SSid ^dththn sale the usual vouchers therefor shoul^e prepared, certified, and submitted herewith, toZ sent W 

the proceeds of the sale. 


- u) uie Duperviojuig -- - - at - 

out of the proceeds of the sale. ^ e a r collections. 

Sy c^tSid®®^® sud^NewYoA drafts or p<Mt-office money orders must be borne by the persons 

ThereTn^obiiS S^omffig in one such draft or order several amounts payable at the same time. 


mating the pay- 

»—«;s3 

w i. oonutHBVT Jwnxe omcs.- iw» 








































Form 8747 

treasury department 

OPFICr OF ^EBVISINO AECHITECT 
fPrepftr© In triplicate*J 
Ffflni approved by the Comptroller 
M the treasury Sept. 24,1914. 


(Stamp biding name here.) 

STATEMENT OF COLLECTIONS 


Remittance No._ 

(To bo filJod la b7 tho Dbhrdag dork.) 

Report No._ 

(For wm of Admialotfatiro BoroMLj 


FROM 

SALES OF CONDEMNED GOVERNMENT PROPERTY, RENTALS FROM FEDERAL BUILDING SITES, ETC. 


Disbursing Clerk, 

Treasury Department, 

Washington, D. C. 


Office of . 

(Remitting officer.) 


(City, State, and date.) 


ment, 

below. 


Sm: Pursuant to Department ckcular of April 10, 1912, and subsequent instructions from the Depart- 
b, i transmit herewith New York drafts and post-office money orders covering the collections set forth 
w. i inclose also two carbon copies of this transmittal * 


N. Y. Draft or 
P. 0. Money 
Order. [State 
which and No.] 

Date Authorized 
BY Department. 

Amount 

Remitted. 

By Whom Payment is Made. 

Property Rented, or Material, 
ETC., Sold. 

Period Covered by 
Payment. 







Total remitted: 






Respectfully, 


(Title of remitting officer.) 


ACKNOWLEDGMENT. 


Rent, $.-. 

Sales, $.-. 

The receipt of the above-described 


Treasury Department, 

Washington, D. C. 

remittances is hereby acknowledged. 

__ Disbursing Clerh. 


proceeds of sales, etc., must, 

fasten the original and two 

3iy iisb WAV? direct to tne i^isounsjuA^ ux^^nt, by the next m a i l. 

x^AAAxouA^ces, and^forward toe eam^ accompanied by, a comDlete mventory of the prope^sold and 

*This triplicate Btatement (when it covers a gyeh sales must be reimtt^ to the Disburamg Clerk. Mien there 

the kmount receivSi breach ^ticle or lot. J^^^^therefor shoul^e prepared, certified, and submitt^ herewith to be sent >y 
^ expenses connected with the sale the usiwl vouen^^^^ approval. When so approved, such vouchers will be paid by the Disbursing 

the piabursing Clerk to the Supervising Architect so 

de^irof the must be borne by the persons making the pay- 

“enta. There is no objection to combining 








































INCOlfPORATKD 1914 


K. FRIEDMAN. Pkdioknt 


The Denver IPrecking and Conslruclion Co. 

DEALERt IN 

Lumber and Building Material 

1000 SOUTH BROADWAY 
Phone pearl 3705 


DENVER. COLO. March. 8, 1936 


Hartman-Bruderlin Printing Qo. 
1446 Cherokee St. 

Denver, Colo. 


Gentleman; 

We will pay # 860.00 for the htiilding at 1445 
Cherokee St. and renove the same, from the premises, to the present 
lot level. 


Yours Truly, 

Denver Wrecking & Constr. Co. 





APKit 27, 


Director of the Mint 

W,‘EH|UG70V, D. C. 

My DEAR Madam Director: 

I understand that the city has taken RRELmiNARY ACTION V.HICH 

«VtLL PERMIT THE EARUv TRANSFER TO THE UNITED WcS OF UAND AOUOININQ 

THIS Mint on which our addition will be constructed. as you no ooobt 

REMEMBER THERF IS A LARGE ONe|sT%Y BUILDING LOCATED ON THIS LAND 
r.HICH WILL HAVE TO BE REMOVED AND IN OK2CR THAT FMERE MAY BE NO UN¬ 
NECESSARY DELAY IN STARTINO THE CONSTRUCTION OF THE NEW BUILDING, | 
WILL APPRECIATE YOUR SENDING ME INSTRUCTIONS RELATIVE TO THE OBTAINING 
OF SIDS FOR THE nSteOVAL OF SAID SUILDINQ AS EARLV AS MAY BE CO^VeNIENT. 

Respectfully, 


Mark a. Skinner, Superintenocnt 


3 


DENV®, COLORADO, MINT, 


0 

P 

Y 


Proeuremeat Division 
Public Works Branch 


'TREASURY DEPARHIENT 
Washington 


received 

MAY ]” I' 


thief clebk 
AT DEHm 


pW-Asst. Dir« 


May 6, 1935. 


Mrs. Nellie Tayloe Ross, 
Director of the Mint, 
Treasury Building, 
Washington, D. C. 




i 



dear Mrs. Ross* 

Acknowledgement is made of the letter from 
Ur. Mark A. Skinner dated April 27, which has been 
referred to this Division, relative to the removal of 
the old building from the site where the extension of 
the Denver Mint is to be constructed. 

On account of the delay in securing title to 
part of the alley south of the present building, it has 
been decided to include in the building contract the clear> 
ing of the site and the removal of the sewer, in case tlie 
vendor of the site is not held re^onsible for the necessary 
sewer work. 

It is expected that the plans and specifications 
for the extension will be placed on tiie market this month, 
and it will be inadvisable to have a contractor clearing 
the site who mi^t delay the general contractor in commencing 
the foundation work. 


Very truly yours, 
(Sgd) W. E. Resrnolds 


Assistant Director of Procurement. 


Bureau of the Mint, 

liay 7, 19S5. 

Reepeotfully referred to the Supt., U. S. Hint, Denver, colo, 

Aotlng Direotor of the Mint. 




RADIOGRAM 


Washington, D. C. 

June 12, 1935- 4:15 PM 


Custodian 

United States Mint 
Denver, Colorado 

Wire immediately v/hen it is expected steps will de taken by city for 

ABANDONMENT AND BLOCKING OF SEWER AT LOT LINE AND RELOCATION OF SAME WITHOUT 
EXPENSE TO THE UNITED STATES ACROSS SOUTHERLY TEN FEET OF LOT ACQUIRED FOR 
ADDITION TO FEDERAL BUILDING SITE AT DENVER. 


Laws 


RADIOGRAM 


Mr. Laws 

Procurement Division 


Denver, Colorado 
June 13, 1935 


Treasury Department 
Washington, 0. C. 

Answering yours of June 12th. City cannot take action requested with 

REQPECT to sewer ON LAND ACQUIRED FOR ADDITION TO MINT UNTIL OLD BUILDING NOW 
ON LAND HAS BEEN REMOVED. RECOMMENDED IN MY LETTER OF APRIL 27TM TO DIRECTOR 

OF Mint that I be authorized to wreck said building. Had such authority been 

GRANTED, city COULD HAVE SEWOR ATTENDED TO. PLEASE REFER TO LETTER ADDRESSED 

f 

TO Mrs. Nellie Tayloe Ross, Director of Mint by Assistant Director of PifocuREMtirr 
UNDER DATE OF MaY 6, 1935, 


Skinner, Superintendent 





4 


RADIOGRAM 


VMshington, D. C. 

June 29, 1935 - 12:33 PM 


Custodian, u. S. Mint 
Denver, Colorado 

Reference relocation south ten feet of additional of land city should 

PROCEED relocate SEV/ER IMMEDIATELY AFTER VACATION BUILDING BY FORMER OWNER. 

Sewer should be carried through foundation walls of existing building at 

LOCATIONS WHERE NECESSARY IN TEN FOOT STRIP. PROVISION WILL BE MADE IN CON¬ 
STRUCTION CONTRACT TO PERMIT THIS WORK BE DONE PROVIDED LEAST INTERFERENCE 
POSSIBLE BY CITY WITH GOVERNMENT CONSTRUCTION WORK. 


Edward R. Witman 



S. C. FVarm No. 7 

©arpa, 0toa Aratg 

Umtoii nt 


31 WVB B 64 tRSY 

WASHN DC I235P JUNE 29 
CUSTODIAN U S MINT 


B. s. •OTWOfMPfr PKPmWO omCB; l®M 


19 


UCNVtK IJOLO 

REF RELOCATION SOUTH TEN FEET OF ADDITIONAL OF LAND CITV SHOULD 

PROCEED RELOCATE SEWER IMMEDIATELV AFTER VACATION BLDG SV FORMER 

OWNER STOP SEWER SHOULD BE CARRIED THROUGH FOUNDATION WALLS OF 

existing bldg at LOCATIONS WHERE NECESSARV ,N TEN FOOT STRIP 

STOP PROVISION WILL BE MADE IN CONSTRUCTION CONTRACT TO PERMIT 

HIS WORK BE DONE PROVIDED LEAST INTERFERENCE POSSIBLE BY CITY 
WITH GOVT CONSTRUCTION WORK 

(i 


EDWARD R WITMAN 





■ni 


233 P 










•AiVCi* 



\ 






R&dlogran 


Waghlngton, D. C* 6-29<*55 12tS5 P»ll. 


Custodian of Hint 

Reference relocation south ten feet of additional 
land Cit 7 should proceed XHlat relocated sewer lamedlately after 
vacation building by foraer owner. Sewer should be carried 
through foundation •all of existing building at location where 
nece&aary in 10 ft, atrip. Provision will be xaado iu oonetructlon 
contract to penait this work being done providing leaat interfer¬ 
ence possible by govej'nment constjcuction work, 

R, vUtaan 


Received by Galvin 6-29-55. 2t4d P.M, 



Jut-Y 2, 1935 


TmC DEWCR PuBLlMllfG COURAMY 
OCMVCR, COLORAOO 

Gcmtuouln: 

KcFCRRtitG TO TMt LA>IO ACQUIRED TO THE SOUTH OF THIS CUIL0IN6 
AS nODITIOH to THC PKEScHT UlHT SITE, THE rOLtOWING IS A COPY OF 4|N£ 

A. 

TELEGRAM RECEIVED BY ME ON YESTERDAY FROM Ur. EOWARO R. WITMAN, CHIEF 

Lecah Section, Procurement Division, Treasury Department, Washington, D.C: 
•Referring relocation south ten feet of adcitional of land city 

SHOULD PROCTEO RELOCATE SEWER IMMEDIATELY iFTER VACATION BUILDING 
BY FORMER OWNER STOP SeWER SHOULD BE CARRIED THROUGH FOUNDATION 
WALLS OF EXISTING BUILDING AT LOC»TIOtl5 WHERE NECESSARY IN TEN FOOT 
STRIP STOP PROVISION WILL BE MADE IN CONSTRUSTION CONTRACT TO 
PERMIT THIS ORK BE DONE PROVIDED LEAST INTERFERENCE POSSIBLE BY 
CITY WITH GOVERIMENT CONSTRUCTION MORA**. 

In OP.DER THAT I MAY MAKE * CPLY TO THIS MESSAGE, I «OULO APPRECIATE 
YOUR FURNISHING ME WITH THE NECESSARY INFORMATION AT YOUR EARLIEST CO.’JVCN I ENfSE. 

Respectfully, 


Mark A. Skinner, Superintendent. 


DtCEiiSER 5 , 1933 


DIRCCTOR Of THE Ml NT 

Washington, D. C. 

My dear Madam Dircctor; 

As REQUESTED IN YOUR MESSAGE OF ftoVEWBER ;?0TH, I AM NOW 
ENCLOSING A STATEMENT 0^ THE NECESSARY NEW EQUIPMENT WHICH WILL 
BE PEQUIREO IN CONNECTION WITH THE ADDITION TO THIS BUILDING, A 
JUSTIFICATION FOR EACH PROPOSED EXPENDITURE BEING INCLUDED WITH 
EACH ITEM. These estimates are,of course, only approximate as 

IT WOULD BE IMPOSSIBLE TO OBTAIN DEFINITE FIGURES WITHOUT CONSUMING 
COMSIOERAeLE TIME. 

i REGRET THE DELAY WHICH HAS OCCURRED IN FURNISHING THESE 
COSTS TO THE BUREAU, AND TR|feT THE INFORMATION AS SUBMITTED WILL 
MEET WITH YOUR APPROVAL. 

Respectfully, 


Mark a. Skinner, Superintendent 


N£v. ECUIPMEWT FQK QQIWIWG DEPAKTMLNT 


1-32" Tolhurst Extractor 

TO BC USED IN BLEACHING KOOM 
FOR DRYING BLOCKS. 


Present EtiuiPiiCNT is not of sufficient 

SIZE TO TAKE CARE OF VvOhK WHEN IRKING 

FULL CAPACITY. $1,500.00 


1 - Cutting Press 

FOR PlaNCHETS complete WITH 

MOTOR AND EQUIPMENT. 


Present equipment is not of sufficient 
capacity when running three oenomina^ 

TioNS. Overtime is required to keep 

UP with the rolls. 2,500.00 


1 - Rolling Mill IQjr" 

complete with motor and 

STEEL ROLLS. 


Our present rolling equipment is not 
OF sufficient capacity to keep up with 

PRESSES when we ARE REQUIRED TO RUN 

THREE OENOMINATIONS. 6,500.00 


Rolls and Repairs for 
Water Cooled Rolling Mill: 

1 - SET of steel rolls 
1 - NEW PINION AND BULL WHEEL 
1 - NEW HEAVY DRIVING CHAIN 


These rolls have been running for 

20 YEARS AND ARE NOW IN NEED OF REPAIR 

PARTS TO DO ACCURATE WORK. 2,500.00 


3 - New A. C. Motors These motors are to replace some of our 

EQUIPMENT IN BLEACHING l^OOM THAT HAS 

BEEN IN SERVICE FOR 29 YEARS. 800.00 


1 - Punch and die grinder This punch grinder will be used in 

Rolling Koom. This >ork is now done 
IN Uachine Shop. If this machine is 

INSTALLED IN ROLLING ROOM IT WILL SAVE 

ONE man's time, as THE WORK CAN BE DONE 

WITH present force IN ROLLING ROOM. 1,200.00 


1 - Open Type bLoviicR 

for drying PLANCHETS. 


This blower will replace present blower 

WHICH IS NOT OF SUFFICIENT CAPACITY FOR 
PRESENT WORK. 150.00 


TOTAL $15,150.00 
y 


IBIEQUttiPlT Fur KLFiNLkY OPERmTIONS 


1 - 800 AMPERS MOTOR GENERATOR PRESENT GENERATING EQUIPMENT IN Re- 

COMPLETE WITH SWITCH BOARD AND FINERY HAS NOT SUFFICIENT CAPACITY TO 

NECESSARY EQUIPMENT. TAKE CARE OF ALL THE CELLS IN THE NEW 

ADDITION. $4,000.00 


Wires and cables to gold, silver and 

oei i h ft' tty jai g 

IS so BADLY CHARRCO IT IS UNSaFC FOR 
AMY FURTHER USE AMO MUST BE REFLaCEO 
WITH NCY: cable. 


Wires, Cables and Miscellaneous 

rofi Mrm 

RcrtHEPY. 


2 , 000.00 















NE»f tCUIPMLNT FOR REF IHEKY QPCRATtQNS - continued 


2 - Analytical Balances, and The balances mow in RcriNERV are 

WEIGHTS IN Assay Weigh Room. of the old type and are beyond repair. 

It is proposed to transfer two balances 
NOW USED in Assay Weigh Room to Ref¬ 
inery AND USE the new BALANCES IN ASSAY 
Weigh Room. $500.00 


24 Porcelain Cells 
(Gold Refining) 


Present equipment having been in 
SERVICE FOR 29 YEARS IS NOT FIT FOR 
FUTURE use, AND IS INSUFFICIENT FOR 
CONTEMPLATED PRODUCTION. 1,500.00 


d Stoneware T- nks 
(Silver Refining) 


For replacement of damaged tanks in 

PRESENT equipment, AND PROVIDE FOR 

INCREASED PRODUCTION. 600.00 


Miscellaneous porcelain and 

EARTHENWARE TANKS, FILTERS AND 
JARS FOR WASHING PRECIPITATES 
AND HANDLING SOLUTIONS. 


To REPLACE PRESENT EQUIPMENT WHICH 

IS cracked and otherwise DAMAGED 

AFTER LONG USE. 1,510.00 


Rubber and glass-covered 

TANKS AND FILTERS. 


Needed for filtering and handling 

OF very hot solutions; WITHSTANDS 

ACTION OF ACID AND uOES NOT CRACK 

UNDER HEAT. 1,490.00 


Agitator for stirring 

SOLUTIONS. 


To eliminate hand-stirring with 

paddle, and materially REDUCE TIME 

IN COMPLETING THIS OPERATION. 250.00 


Crushing and Concentrating 
Machinery. 


To facilitate the recovery OF VALUES 

FROM FURNACE MATERIAL AND SLAGS IN 

REFINING OPERATIONS. 600.00 


TOTAL $12,450.00 


Total New Lquipment for Coining Department 
Total New Equipment for Refinery Operations 


$15,150.00 

12.450.00 


TOTAL 


$27,600.00 





NCh ECUIPtl^WT FOR COINING D£PARTtOT 


1-32” Tolhurst Extractor 

TO BE USED IN BLEACHING ROOM 

FOR DRYING BLOCKS. 

Present equipment is not or sufficient 

SIZE TO TAKE CARE OF WORK WHEN .ORKING 

full capacity. 

$1,5J0.JO 

1 - Cutting Press 

FOR PlaNCHETS COMPLETE WITH 
MOTOR AND EQUIPMENT. 

Present equipment is not of sufficient 
capacity when running three denomina¬ 
tions. Overtime is required to keep 
up with the polls. 

2,500.00 

1 - Rolling Mill IOt" 

COMPLETE WITH MOTOR AND 

STEEL ROLLS. 

Our present rolling equipment is not 

OF sufficient Capacity to keep up with 

PRESSES WHEN WE ARC REQUIRED TO RUN 
THREE DCHOMINAT IONS. 

6,300.00 

Rolls and Repairs for 

Water Cooled Rolling Mill; 

1 - SET OF STEEL ROLLS 

1 - NEW PINION AND BULL WMEEL 

1 - NEW HEAVY DRIVING CHAIN 

These rolls have been running for 

20 YEARS AND ARC NOW IN NEED OF REPAIR 
PARTS TO DO ACCURATE WORK, 

2,5J0.00 

5 - New a. C. Motors 

These motors are to replace some of our 

EQUIPMENT IN BLEACHING ROOM THAT HAS 
BEEN IN SERVICE FOR 29 YEARS. 

800.00 

1 - Punch and die grinder 

This punch grinder will be used in 
Rolling Room. This ork is now done 

IN Machine Shop. If this machine is 

INSTALLED IN ROLLING ROOM IT WILL SAVE 
ONE man's time, as THE WORK CAH BE DONE 
WITH PRESENT FORCE IN ROLLING ROOM. 

1,200.00 

1 - Open Type Blower 

FOR drying PLANCHETS. 

This slower will replace present Blower 
WHICH is not of sufficient CAPACITY FOR 
PRESENT WORK. 

150.00 


TaiAL $15,130.00 


NEW £LUlPKt£.Wr FOK KtJ INtlKY QPELh^Tl JNS 


1 - 800 AMPERS MOTOR OENERATOR 
COMPLETE WITH SWITCH BOARD AND 
NECESSARY EQUIPMENT, 


Present Generating Ecuipuent in Re¬ 
finery HAS NOT sufficient CAPACITY TO 
TAKE CARE OF ALL THE CELLS IN THE NEW 

addition. $4,000.00 


Wires, Cablcs and Miscellaneous 

rc.ifipurui^rpjt NCKr AODIT!ON IN 
RcrIMEAY. 


Wires /nu callcs to gold, silver and 

FLAT CELLS TO OLD LAYOUT HAVE BEEN IN 

use fjR ^ VtAKS ANO THE INSULATION 
IS SO 0AOLY CMARRCO IT IS UNSAFE rOK 
AMY FURTHER USE AND MUST BE REPLACCO 
WITH NC».’ CABLE, 


2 , 000.00 














HQ* EQUiPiiEiir fat KFmmi QPLF AT I (>f<iS • » coNTiNuco 


2 - Analytical B-lanc£s, ano 
WEIGHTS IN Assay Weigh Roou. 

The balances now in refinery are 

OF THE OLD TYPE AND ARE BEYOND REPAIR. 

It is proposed to transfer two balances 

NOW used in Assay Weigh Room to Rrr- 

INERY ANO USE THE NEW BALANCES IN ASSAY 

Weigh room. $500.00 

24 Porcelain Cells 
(Gold Ren mi no) 

Present ecuipuent having been in 
service for 29 YEARS IS NOT FIT FOB 
future use, and is insufficient for 
contemplated production. 1,500.00 

B Stoneware T^ nxs 
(Silver Refining) 

For replacement of damaged tanks in 
present ELUIPi^ENT, AMO PROVIDE FOR 
increased production. 600.00 

Ui sceluaneous porcelain and 

EARTHENSVARE TANKS, FILTERS AMD 
OARS FOR WASHING PRECIPITATES 

AND HANDLING SOLUTIONS. 

To REPLACE PRESENT EiiUfPMeNT WHICH 

IS cracked AND OTHERWISE DAMAGED 

AFTER LONG USE, 1,510.00 

Rubber and glass-covered 

TANKS AND FILTERS. 

Needed for filtering and nanoling 

OF VERY MOT SOLUTIONS; WITHSTANDS 

ACTION OF ACID AND wOES NOT CRACK 

UNDER HEAT. 1,490.00 

Agitator for stirring 

SOLUTIONS. 

To ELIMINATE HANO-STIRRIMG WITH 

PAOOLE, AND MATERIALLY REDUCE TIME 

IN COMPLETING THIS OPERATION. 250.00 

Crushing and Concentrating 
Machinery. 

To FACILITATE THE RECOVERY OF VALUES 

FROM FURNACE MATERIAL AND SLAGS IN 

REFINING OPCRATIOMS, 600.00 


TOTAL $12,430.00 

$15,150.00 
12.450.QQ 


Total New teuiPneNT for Coiming Departulnt 
Total New Lquipmlut for ReriJiLRv Operations 


TOTAL 


$27,600.00 







OFFICE OF SUPERINTENDENT 

UNITED STATES MINT 


treasury department 

UNITED STATES MINT SERVICE 
Denver, Colo. 


NEW EQUIPMENT FOR COINING nTflPARiTimMT 


1 - 32** Tolhurat Extractor 

to be used in Bleaching Room 
for drying blocks. 


1 - Cuttim;: Press 

for Flanchets complete with 

motor and equipment. 


Present equipment is not of sufficient 
size to take care of work,when working 
full capacity. 

Present equipment is not of sufficient 
capacity when running three denomina- 
tionSj^over time is required to keep 
up with rolls. 


1 - Rolling Mill 10^ ” 

complete with motor and Our present rolling equipment is not 

steel roils. of sufficient capacity to keep up with 

presses when we are required to run 
three denominations* 


Roxls and Repairs for 
Water Cooled Rolling Mill ; 

1 -set of steel rolls 
1 -new pinion and bull wheel 
1 -new heavy driving chain 

3 - Nev/ A.C.Motors 


1 - Punch and die 

grinder 


These rolls have been iTunning for 20 
years and are now in need of repair 
parts to do accurate work. 


These motors are to replace some of 
our equipment in bleaching room 
that has been in service for 29 
years. 

This punch grinder will be used in 
Rolling Room, this work is now done 
in Machine Shopj if this machine is 
installed in Rolling Room it will 
save one man’s time, as the work 
can be done with present force in 
Rolling Room. 


1 - Open Type Blower This blower v/ill replace present 

for drying planchets. blower which is not of sufficient 

capacity for present work. 


P 1,500.00 

2,500.00 

6,500.00 

2,500.00 

800.00 

1 ^ 200.00 

150.00 


Total 


$15*150.00 


















TREASURY DEPARTMENT 

UNITED STATES MINT SERVICE 
DENVER. COLO- 



OFFICE OF SUPEROfTEWOeWT 
umtted STATEM MeWT 

li’ev for Refinery Cfcfe^a^icfl8 


1 - 800 acpers motor generator 
complete vith evitch board 
and necessary equipment. 


Present Generating Bquipoont 
in P^efinery has not suffic¬ 
ient capacity to taJce care 
of all the ceils in the now 
addition. 


$4,000.00 


Wires and Cables and Uiscellan- 
eous Squipoent for new ad¬ 
dition in Refinery. 


Wires and Cabies^to gold^ 
silver and flj^tftto old lay¬ 
out has. been in use for 29 
years and the insulation is 
80 badly cha^d it is un¬ 
safe for any further use 
and must be replaced with 
new cable. $2,000.00 


2 - Analytical Balances, and 
Wei^t8,in Assay Weigh 
Room. 


The Balances now in Refin¬ 
ery are of the old type 
and are beyond repairf^.It 
is proposed to transfer two 
balances now used in Assay 
Weigh room to Refinery,and 
use the new balances. 

^ _____ 


$ 500.00 


$6,500.00 


fotal.. 










treasury department 

UNITED STATES MINT SERVICE 

Denver, Colo. 



' OFFICE OF SUPERINTENDENT 

UNITED STATES MINT 


New Equipment for Refinery Operations 


24 Porcelain Cells 
(Gold refining) 


Present equipment having been in 
service for twenty-nine years 
is not fit for future use, and 
is insufficient for contemplated 
production. 


$1,500.00 


8 Stoneware Tanks 
(Silver Refining) 


For replacement of damaged tanks 
in present equipment, and provide 
for increased production. 


600.00 


Miscellaneous porcelain 
and earthenware tanks, 
filters and jars for 
washing precipitates 
and handling solutions 


To replace present equipment 
which is cracked and otherwise 
damaged after long use. 


1,510.00 


Rubber and Glass-covered 
tanks and filters 


Needed for filtering and handling 
of very hot solutions; withstands 
action of acid and does not crack 
under heat. 


1,490.00 


Agitator for stirring 
solutions. 


To eliminate hand-stirring with 
paddle, and materially reduce 
time in completing this 
operation 


250.00 


Crushing and Concentrat* 
ing Machinery 


To facilitate the recovery of 
values from furnace material 
and slags in refining operations 


600.00 



Total 


y(V 


$5,950.00 

S' « . 9 
/S'/ -i. ^ ^ 

(A* ^7 fr 0 O, 0 0 







* RADIOGRAM 

Washington, D. C. 

November 20, 1935 

United States Mint 
Denver, Colorado 

In anticipation of the completion of the addition to the Mint at Denver 

IT WILL obviously BE NECESSARY TO PURCHASE CERTAIN ADDITIONAL EQUIPMENT. WILL 
YOU PLEASE ADVISE THE BUREAU BY AIR MAIL AS SOON AS POSSIBLE THE NECESSARY 
EQUIPMENT TO BE PURCHASED AND THE EXTRAORDINARY COST INCIDENT TO THE MiNT LAYOUT. 

This information is needed in order to submit as estimate to Congress and it 

WILL BE necessary TO SUBMIT WITH EACH ITEM A JUSTIFICATION FOR THE PROPOSED 
EXPENDITURE. 


Received 

November 20, 1935 
4:30 P.M. 


Ross 


Morwmht JJW, 


Mr* Jmw* D« Owens 
C .>BStructioa Fn^lnwer la 
Charge of Oporetiaas 
Domr» Colora do 


toar Slrt 

Tho erwitraot for the hoatlag eqalimNait provide# 
w ooe Dttplox Vaettun HMtiag ?wip of 11,000 oqu* re foot 
of equipaeat, (Uroet redlatien* in extra Vaouua Pui^i of 
^he eaae a a l t e ead oapeollgr a# 1# oe** under ceoirt;ct ah a yld 
be euppUod* Xt le inp<nrit.at to hewe thl# extra puiep a# 
the failure of ooe pui^ would atop part of oUr operoticma* 


There abould aleo be aiyiplied ooe Air Conpreeaor 
for thia iaatitutioa, aa ctur old c H^ureeaors are about »oni 
out and the nulntetwinoe for tbia aut^poeot ie euoli that ve 
should sorap thaae ceeipreacore and iaetall oo« nea nodeiti 
coopreaaor of the foUowiag sisot- 

Coopreaeor to be capable, wheo operating at an 
altitude of 6300 feet, at 160 revolutions per ainute, of 
ooapreaeing 280 oubie feet of free air per ainute, and to 
hold a pressure at the receiver tank of 160 lbs*, the ecu- 
preaeor to be driven bf • three phase notor of sKiitahlo 
aiao and to ht^vo an ai^nroved T«belt drive* The voltage 
of notor in throe phase, 200 volt, 80 syoloa* 

X deairo to reocnneiel that the above dercribed 
e<iaipneBt be procured* 


lefMtfuU/, 


Marie A* Acianer, Aipearioteodeat* 



OFFICE OF 


CONSTRUCTION ENGINEER 

Jemes D« Owens 



TREASURY DEPARTMENT 

PROCUREMENT DIVISION 
PUBLIC BUILDINGS BRANCH 
FIELD FORCE 


Denver, Colorado, 
October 6, 1936. 


Mr. Mark A. Skinner, 
Superintendent U. S. Mint, 
Denver, Colorado. 

Sir: 


In connection with completion of the extension 
and remodeling of the Denver Mint, we hand you here- 
wi1ii three Master Keys No. S72 manufactxired by Sargent 
& Co. These keys are mastered for all hollow metal 
doors, also all wood panel doors required under the 
construction contract. 


Following is receipt form which please sign, 
returning two copies to me at your earliest convenience. 


Very tnuly yours, 
James D. Owens 


?5nstructlon Engineer. 



Received of James D. Owens, Construction Engineer, 
October 6, 1936, one set of Master Keys by Sargent 
& Co. No. 272, mastered for all hollow metal and wood 
doors under the Kirchhof Construction contract. 




Signed 


Cus to dl an 






Mr. OvttBi 

Con*truetXoci f.iclAirer 
1a CKArc* of 0;>oribtioAo 
DoATt r, Color 


t>oAr Slri 


Xo <*oaa«ctloo «lti» the proteetive >ork ia the 
lieaver mat for t.be eotiofautery fuactiooiaj; of the 
Mterwea’a coil »jrotoa» oo roqulrod uador thio cootrect, 

I horet^' that «atchaaa'o SUtioo 6-E be troao- 

forrod to poeltioa oad that ^etchaea'o boar at oalA 

poaition bo truaoi'orrod to the oloootor lobby aeaaaaiac 
level on tbo inoitie face of aaio aoutb »oll of old 
buildlac* Tbio rolaoatloa la doairod In oiUor to ronulr© 
the vfttchauia to iaapoct tbo open paaoi^fe bet»eea neo Vault 
Mo* 1 and the oaAth *all of tho bulidlag at the tlao of 
puliiatj box* 

I alao roiiuoat that Matchaaa'a Stotion Mo* 
be relocated oa the iaaltlo faeo of oouth oall of vault 
olovator lobby baaeaoat level ia lieu of the vault lobby 
to the gold vault. 

laaoBuv^h aa thoaa otatioaa ara ovarlappad la 
ruanlag tba watchaoa'a routaa, I faal that thay »1U aarva 
a batter purpoaa ,>ealtloaaa aa requaotad tbaa to have ihea 
locatac ao required by coatract plaai. 


KeapccU'ull/y 


■ara 1. &aiaaer« fluperlateadeat. 






riAftl Report on 

U«G« Construetlon nnd 

Hint ProtootlTo coatmeto* 


Dakvor. Colo* U*s* Klnt Addition and 

ProteotlTo v^ork* 




U /* 

,L-. I _ ____ 

„ ^ ^ 4 * w .:>«nvor, Colo* 

0.8. feint, JonTop.colo. Janaapy * nd. 193i 

RECuVED 

« > 1937 

iTOCurenant 3lTl8lon, 

uafliinton, D.C. Ci'.EFuLERK 

u. s, muT AT oemH 

31t: 

Coiaplylng with inatructlona to aabalt Final Raportc */ 
uniop ay control at U.8* Mint, Oaawar, aa contained in 
Dopt. Uttep ^c. 14th-36 tpanaferplne aa fpoa JanTer.Colo. 
to aupoPYlae conatruotion of P.O. and Court Houae.Ahardeen, 
so'. Dakota, effect Its Dee. Slat .36. 

Cl 3 following la reapeotfully aubaltted. 

lJ 555 ^ 

^ & UJ ^— TJ.S. Klnt Addition and Raaod ling work - 

, . K, under contract to F.J. Klrohhof Conetruwtlon Co.- 

I»’ ’ "'t 

V- t; Ccaipleted—> -•••• Sept. 26 th— 36 

C 5 ^ Final Inapeetlon aade Sept. 28 _ 

L' ”” 5 ^ Final i^eport on Iteaa to he corrected aubaltted IIow.Sy. 

^ —— Hatters pending at that ttee.———— 

1. DrlYO way changea, credits InyolTsdUae let.*/l£>/36- 30.17 
2- Dplre way aindow grills, charge 

S- Claia for refinery looa painting 11/16/36 136.21 

•...psttara batween Conat.ing.a Contpattor-—- 
1- Clal* Oct. 26 /36 for 1111.83 for ro-routlng P.llnea 
£- Claim uopt. 10/56 " 30.56 atairs fras 8.Board ley. 

Both rejected. down to eub-bseement. 

Flzianelal Condition-*-—— 

S06 SUBsaery report submitted Kor. 27, 1036 

—« heehsnlcal wortt——— 

Final Report submitted Nov. 27, 1936 

— -Property Settlement.—— 

ijLl^lused samplee hsrdswre,BookB, catalogs, Instruction 
mantis, niea, plana, ercords with the exception of 
Final file were tumad oyer to Hr. Marshall i^hlte,Biding, 
superlntadnt hsfore leaylng the bulling. 










rioaX rteport- U.S. Mint, JenTer.Colo. 

Jan.- 3- 1937 


Propert Sattlenent 


5®?* doopa,gataa and Taults were turned 
oyer to Vint ^iuperlntedent end receipt taken. 

— Teaporay Kleetrle Serrlce- 

conaalng Into the New 

-IS ^®T® «8« 'Mitll new Motor Oen.eeta 

are Installed end working satlafectoi^ly. 

«— water line aerwlce entering site 

^*'® tn the street to the aatiafa^ion 

of the Denver ./ater and 3ewer Depte. 

——Vault Entrance Work———— 

Vault Entrance Work coaipleted and officially accepted. 

Proposed work likely to follow.-- 

Installation of New Pi*eclpltators— 

T\^ ft Si «_* 


2 - 

3- 

4- 
&- 
6- 


Do. 

Do 


Compressors and Blowers, 

* » - Sludge Slevator in New Refinery. 

Kotor Generator sets. 

^ ** Rifle and Pistol lanpe. 

Yard paying and waterproflng of East side parking Arear 


Maintenance k Repairs' 


Inidrlor Painting thru out old Buildinc. 
New roof on flat deck (old Building) 
New gutter linings (old Biding) 


1 - 

2 - 

3- 

4- 

5- 

6 - 


—- Protective fork and remodeling_- 

ond.r contract with F.J, llrchhof cSAatruction Co. 


fork completed--- 

Final Inspection made (Brennan) 


Nov. 28, 
■^ec. 5- 


1936 

1936 


Matters pending—*—— 

InataUatlon of ^"JorBrack.t Ughta. ord.rod la/ai/se 

Syata., Mii?i“p.lt|?‘*wccMMa2a IS/sg 

'“‘-ctora latt.;. 

action on cont. propoaal trananlttoa 0ct.9th-iS*>t i><o 
Klnt Cuatoaian to report rtien the foliowi^ .SJk ll; 
completed and acceptable. ^ * *■* 










«„»... »«-■ 


a. 

b. 

o« 


1 - 

2 - 


Ch»ok Mid report on lt*M 1- » ^ ' 

Inepeetor'e llot dated Bee. 8 tn- isoo. 

—— Fiadlo 8qulp«ent and operation— 

Offlolal aaalgnaont of Mint Radio Call Lettera. 

Eatabllahment by Klat ^"J*'^^"5oS%f**thr*^dl^yeteait 
regulatlona goTaml^ the ^ration o ^ amergency, 

krftaT l^rTrt I^gMi .maery ,o.t. 

Regulatlona •’'“"J? ‘j;*2rU*JtaUon^?at5M!‘” 
lctoe-i:d^*‘.tlTc;ipt:$'?or by a ooapetant officer In 

ocKonaziAe 

unon adjuatmont of the aboTe aentlone d It ana,the 
„lter wll? ?eSr Final Accounting and Report. 

Hespeotfully aubniittade 



Jem os D« 0*02X8» 
Construction fcinglixoor* 
Box 090“ 

i^bardaeup SOe Dakota. 



f|j»iu Xtispisation 
Aooottiii OoaAltioa* 


** OtmfTf a^loraao, V* 3* 


^'NdL ^uMI'la.^y OH 0-LL 
CLt) N 5'/y?^< A/'/T/V SA/o/^K- 


4tmjB D« Owint 


XtoBvor^ Colerftdftg 
JfovwAer 27y 193^ 


tfr« ffiD* K» Oollinr* 
Olstriot XQsiB»or« 
624 Mm Pof% Of/lottt 
Mt tj u m Oliyp Uo« 

airi 


OoBsmiag tlM Pinal laipMtioa of tim Wm Jm Urahimt Cb»» 
•trwitlua Ooatrant tiad aoooaat aonditloa tor Mcanloa aaA ronoiol^ 
^*9 4* Daatror^ Colarndo •• tlM PtoXloviag infonuktioa 

in mnpaetAaiir mbBittnii 




U« 0« Mint A4ditioiif VonmTf Colorado* 

Ooatraoior • F» W* Mrobhof Coaotrootion Co* 

Aarardad «• Aognat 30*1935 immt |m*ll«*00* lnsludli« olter&aioa 

3*3* aal 4* 

Sitioe to jrooaed 3ept* U*1936. 

StiriaA .OHc Ocpt* 15*1935 

Pine to nm «• 300 Oalondar dajro ftron data of roooipt of Ibtieo to 
prooaad* Aosoowledged reooipt 9apt* 13*1936* 

Oontroot ospiratiea dato»*****«**«****Jiily 10*1935 
Contraet fins onteadod «• Jaa* 17*1936 10 dapa 

Map 19* 1935 SO daya 

Sapt* 17*1936 33 dapo 

fcv* 30* 1935 5 tel 

75 daja 

Coatraot VIjm oxHadod to daptoaftar 34*1986* 


Siata to aoooiiBt for 

Jaa* 17* 5477*00 

Kaor 13* 130*63 

Jaaa 19* 1309*10 

Ai«* 30* 347*00 


30 dagrt ra<t«aatad* Knot of d*yo dalayad* 

14 deja *• dtatanaat ralatira to dalnp* 

JO • Kxaot oMbcr of d/^o dalayad* 

37 daara " Sxaot ma^r of dagra dalayad* 




i«eoiait ODailiioA 


te4trMt Vdrk ....jteptwiW 

fiaftl started «epW sath - soasdeted 8ept« Mth, 19ad« 

k?.ttay 

leiort on Fiaol loapDotiga item to Im •:>rre«t«d yoadetrad I6v« iT^ldSd 
Eopert cm Fiaal •• (Itmboaisal) • • » - ^ 


Srimmgr Ohaases - credits iar.>lred Sm OfXim Letter 7/l5/8d #90*17 

Qslsfiion fmlt Vrats - oredit ^possi Il/ll/M 9d*d4 

IhriTemjr Visdov Grille sberse « llAd/M M«0e 

Oleis tor SoUrn Tj Rom Reiatii^ ll/ld/3« iST^ai 

lot offioisllp nseepted.... 


UstlHura 



Oeatrastors Olala Ost* 19bd #111«S9 l»r lsrontii« F* liaes 

** * iept* 10*1996 90*56 * 9tair Steps from Ssitsbloard 

Isral to ssb»has«arBt* 

loth sltisB referred tosR to eoatrastor* 


FiAiMlil flaatUtei ig i/o 

loT* 27*1936 Oostrsst isosat 

S»t^ iharsee approred (9ee stto^d List) 

Lose srediia tor OadeeioiM 


firmW 01.141 
Toosbor Get* 26* 1995 
ft»v* £7*1996 
Oes* 27* 1986 
Jaa* 19* 1936 
9e¥* 27*1936 
Her* 27*1936 
ipr* 27*1936 
Map 29* 1996 
JSM 27*1936 
Jaae 27* 1936 
4silp 27*1936 
ll«* 27*1936 
9ept* 26*1996 
Oat* 28*1936 
Sdt£l Fapaests to data. 
Balaase doe Ooatrastor. 
naa propoaals paadiai* 


#1*700*00 

16*100*00 

16*768*90 

29*616*36 

25*978*50 

95*106*82 

48*111*50 

88*516*00 

2*896*00 parsaata^ 
19*924*40 
23*044*2£ 

23*969*79 

17*391*00 

_fiafijiflaflO 

#206*169*48 


lea List 




#297*112*00 

#905*577*52 

#903*685*47 


.amaigatf 

418«722*0B 

> # 288.10 


fas otefpi Masmeai aad attlo Mditloa «a OeotM 8ida of Old Miat Jaildiai* 
8iaa • 87* 4" a 86* (T sraral P l am s loa * 
















final laapoe^ioa 
Aeeoimt O-.ailtloii 


Straetttral Jht6a» with Coaorete floors .^ad flrcproofl^* 

Oraalte faoias# Srlck faeki]« 

SpiUilah Tllo roof, ^aarry Mia Daeiu 

flBlan *• 

<bacreto nad aoap atona floor«| oeneat plaatarad walla, aeoeat water 

oafi Caoala pointed* 

VooA trla and ojraaicQatal ^prlllaa* 
leROTol of Old 31lTar Toalt 

GoaatrnBtioa aad ereotioa of aew four atory allwer vaalt oa old 
▼AUlt fbiaadatloB, grillage, besa reiaforecaant » 

Bower Saw A«0* Serrloe, iiodern Svrltchboard dlatrlbutlcm for 
A*0* .'UBd 0*C* ourrcBt* 

Orerhall nad rearraas<*iBcoit of itoller rooM afobua* 

Bra &.iK>rator, Hodeni toilet aad locker rooa laatalletioai 
laatallatioa of ^Jid roarraagimat of Taolt eatraneee under 

ladopaaduat oonbruot* 

fatal eoat eaEolualve of alte and ororhaad«*.*.«*,**.«|Bl4,4e6*4T 


fory truly yoora, 
JacRca D« Ornitm 


OaaatraatioB Saglaaer* 









Lf- < V 


i:3-^'r^ 

jT^ 


C(y(' 







WAB 12-6-86 DOrVBS, CCLQRAiX) 

Final XnnpeotloA 

Prot#otiY« Wbii: D. g, mw 


LIST OF UHCOliPLgrSD lYaiS 

F« J« Klrohof*# Contraot 
Jatad Jun» 9^ 1986 


1* Install a netal g;uard at th* fan vhioh is bstwssn ths radiator 
and ths sngino at ths ensrgsnoy lighting unit* 

2* Repair ths tils sfall in ths rolling ro<», where conduit for 
ensrgsnoy light ssrrios enters* near selling and orsr balooagr* ^ 

8* dear ground off wiring tor exterior lights* | 

4« Furnish and install three interior eauirgsno/ light fixtures 
whsx*e dirootsd (2—#887-R on first floor* 

(l—I^IO-R on seoond floor in refinery* ^ 

6* Furnish direotory of oireuits in oabinet for saiergenoy light 
olrouits* Cut off exoess length of two foundation holts at n^ 
generutor set in basement* 

r 6* Fumirh oco^lete oorreeted set of wiring diagrams and in- 
struotion book* for vault protection systems. ' 

7« Raplaoo nissing box oorara where direoted* | 

.1 

8*»^Fumish and install energenoy oall button assembly at 
eaehier*e of floe andidnetall oorer on button at drlyaway door* 
v^Fumieh reset tool for targets at energenoy oall buttons* ^Construot 
^ guard hood ovsr tne contact at drlTsway gate* See that smergcnoy 
oall buttons are seourely fastened* 

9* i'^plaoe control system doek at right side inside the 
cashier'e wault* 


/ 


10* In eub-bae«ment rault make the large door of eontrol od>inet 
clear the ventilating duct* 

y 11* Adi >t the general alarm bell in the aaohine ahop ao that 
ita tone will not be muffled* 


^ It* 

^ 18. 
booth* 


Furnish nidio instruotion books as specified* 

Install bxillet proof glaaa at three openings in mahine gun 


reoeivkd 

DEC 1 1 1936 

WSTRfa ENGINEER 
I- Kansas Cl ly. mo. 









Final In«p«otion 
PjtrteotiT* Ttorfc 


DnVER, COLORADO 
U« S« lOlIT 


list of i.li'OQlgLSrSiJ ITfRe 


F* iEii^<ihoi'*0 CoBterao^ 

Dated Juae 9> 1936 

.4 call box ia main veatlbule at Iwlitht 

directed Conatruotiou Sngineer* 

_ *•«’ 6M protection system oouplete the eleotrioal 

oo^rol cabinet and put tS^syeten in 
Instniot employees designated^ the Sup^riiT 
eat of the Mint la the eare and operation of the apparatus* 

•bovo^h.'^ff * ^ pol* 


WAS /00 



s 


RECEIVKD 
OEC 11 193S 

DISTRICT EVGIVECR 
KANSAS Ct\y, MO. 





GENERAL DE8CRIPTIC3N (F ELECTRIC PROTECTICR FOR 
UNITED STATES MINT* DENVER* COLCRADO* TO BE USED AS A BASIS 
FOR THE PREPARATION OF DETAILED SPECIFICATIONS* 


The eleotrle protection shall consist of electric phonetalarm protection 
on the vaults* electric contact protection on the vault doors and vault door 
bolts* electric protection on the exterior entrance doors to the hint Building 
provisions for eioergency signals* provisions for sounding a general alarm* and 
provisions for recording satchfflan*s patrol and the supervisor's activities* 

All features of the system shall be operated from and to the central con** 
trol desk to be located in the Guard room of the first floor of the building* 
idilch control desk is to be manually supervised tventy^four hours per day* 


imL 




ncN 


Electric protection shall consist of the following individual protect¬ 
ion eirouitst 


No. 1. Door protection on the door to the existing gold vault in the 
first basement* 

No* 2* Door protection on the entrance door to the existing silver 
vault in the sub-basement* 

No* 3* Phonetalarm protection on the existing gold vault and silver 
vault ions over the other) operated as a unit* this protection to be 
established only when the doors to both of these vaults are closed and 
protected* 

No* 4* Phonetalarm and door protection to the existing Cashier's 
vault on the first floor* 

No. 5. Door protection on the first floor door of the proposed new 
vault* 

No* 6* Door protection on the basement door of the proposed new 
vault * 

No. 7* Phonetalarm protection on the entire new vault as a unit* 
this protection to be established only when both doors to the new 
vault are closed and protected* 

The protection on the vault doors shall consist of contacts on the door 
proper and on the door bolts* operated through balanced resistance coils* 
each door to be handled as an Individual protection circuit at the control 
board* After the protection has been established on any door* the throwing 
of the bolts* or the opening of a door shall initiate an alarm* 











# 




- 2 - 


fhon*taiar« protection thall coneiet of ado<inato ouabor of phoaotAlanoi, 
U^ed on tU of tho protoctod roulto, opomtlng through an acciaa- 

(W) ooiaad ^Ittloo of 

*" 14 . ^ 4 .^ itttonolty hoTo boon dotoctod by tho phonotalanio during any oinglo 
pr^octod period. Tho nunbor and Uy-out of tho phonotalama to bo aa indi¬ 
cated on tho drawings. 


tRoragnoii « 


iiH 


mcz JOCBJB TO BQILDIHG 


Door protection on tho exterior entrance doors of the Mint Building shall 
consist of electric contacts operated through balanced resistance colls placed 
on the following doors* 

Mo* 1 * West door in baaeaent* 

Consista of a pair of wood doors and iron grill doors - put 
contacts and resistance coils on wooden doors* 

Mo* 2* South basement doors* 

Consists of pair of metal doors and iron grdLll doors - put con¬ 
tacts on metal doors with resistance coils* 

Mo* 3* North first floor doors consists of pair of inside doors, pair 
of outside grill doors, azid pair of outside sistal doors - pot 
cozitacts and resistances on outside metal doors* 

Ho* 4* Loading platform door in new addition (Spec* not coflq>leted) 


CCHIROL OPBRATICH OF VAULT PROTECTICH AMD 

gNTPJNCS POOR PROTECTION 


The Central Desk and Superstructure to be located in the Guard Room on 
the first floor shall be equipped with a printing recorder, iriileh recorder 
shall record all signals of erery character, printing in clear language the 
Tault or entrance doorway from which the signal originates, the character 
of the signal, and the minute, hour, meridian, day. month and year that the 
signal is receiTed* 

Spare spaces shall be prorided on the desk and superstructure for fire 
additional yaultsj said spaces to be blocked out and to include no equipment, 
but to be suitable for mounting necessary equipment, if later required* 

Phonetalarm circuits in the existing gold and silTer raults shall be so 
arranged that when erer protection on the doors to the gold Tault or the en¬ 
trance door to the silrer Tault is off. the phonetalam circuits will be auto- 
imtically cut off. The phonetalarm circuits in the new Tault will likewise 
be so arranged that lAen erer the protection to the entrance door on the 
first floor, or the entrance door in the basement is off. the phonetalarm 
circuit will likewise be automatically cut off* 










bi«h TAult »h»ll •<{ulpp«d with control ponoX locotod iiwl^o tbo 
TOW it (U) lA41e«.tcr jimnol loo«ito4 on oittiido of Tonlt* 


Tho control po/iol oholl Includo a ainoty-olx (96) bour Jovolod boto** 
Hont tlBor* sound ocounulation» apparatus and all noeossary control equip- 
■snt* 'fho indicator panol located outside of rault shall show condition 
of protection ( on or off ) at all tlnos. 


Means shall be established at each vault ebereby the offioers in charge* 
upon desiring to open or close the vault* shall indicate their Intentions 
slestrioally to the supervisor at the control desk* vfao upon receipt of the 
signal shall* if the opening or closing is regular and authorized* so indi¬ 
cate electrically to the officers in charge at the vault* This indication 
or approval signal* transadtted by the custodian* shall so operate as to 
shunt out any possible interference from other vault signals* other than 
alara signals* and persdt the nonaal opening and closing signals of the 
vault approved to properly record theaselves* 


A large signal light shall light on the desk ehenever a shunt switch 
is thrown and shall rosiain lighted until the printing recorder has oonplet- 
ed its rsoording of the approved operation* at which tine the light shall bs 
SAtinguishsd* Alarm signals from whatsvsr souroe* shall take precedence 
over any ether signals* 


JCach sxtsrior door to the building shall bs slsotrieally protseted with 
oontaots and balanced resistance colls* with a ssparats control switch for 
each door located on the control desk* Whsn ths control switch is in ths 
*protsetlon on** position, the protsetion is sstabllshsd on that particular 
door and thereafter any opening of the door shall initlats an alam. A 
signal swltoh arrangement shall bs provided between each of the protected 
doors to the building* and the guard room, whereby a guard or guards at sitb- 
#r of thsss two doors may signal the supervisor at the desk to cut ths alarm 
off of that particular door* A small indicator panel at each of these doors 
shall indicate at all times the condition of the protective circuits* All 
operations of the protective circuit switches* and all alamis shall be re¬ 
seeded on the printing recorders* When a door is closed by a guard and pro- 
tsstien is desired* means shall bs provided for indicating to the Supervisor 
at ths control desk* that protsetion is desired on that particular door. Ths 
operation of the "on* and "off" switches at ths control desk shall cause ths 
laJae shunt light to light* and this light shall remain lighted until the 
printing recorder has oomplstsd its recording of ths approved gate operation. 

Whenever a phonetalarm instrument inside of the vault protection is aotu 
4 . . 1 . ^ 4 * mhmil eneratt one step of the aocumulator mechanlem* and 

0 D.r.t« .uaowilln* ‘I" •w—Utor. A« non u fom- at.;, 

hiv. on th. Moumulntor. .ylionc. of th. oondltlnn ohnll bo auto 

Mtloaily aMlfaatad throukh a aarnlnn algnal at tha oontrol daak. jU - 

aa t« atapa haaa baan raaohad on tho aoauiauUtor, an aUn. ahall auU 

sally bs sounded* 


soon 


- 4 - 


Means shall be provided at the control desk for manually testing the 
vault protection circuits at optional prescribed intervals« the said test¬ 
ing of the circuits to record the test on the printing recorder* The act 
of making the test shall automatically restore the accumulator to the zero 
position. 

The alarm mechanism shall consist of a six inch bell located at the 
control desk in the guard room* housed in a tamper proof housing. 

The batteries shall be housed in sui acid and fume proof cabinet trith 
teunpered doors» located in the Guard Room* 


MftMCT glffN/rnWg fEAlVRB 


d evices located as indicated on plans shall bo so 
connected up with the control desk* that ehen any device is operated} it 
shall cause the ringing of a distinctive "4** bell in the guard room and shall 
indicate by drops or lights the exact location of the device that has been 
operated* The operation of these devices need not operate the printing re¬ 
corder* 


LIST OF DEVICES AND LOCATIONS 


GiaiSRAL ALARM FEAOTRB 

cceneral alarm vibrating bells shall be located where 
indicated} the same tT^ 10" in diam.} special alloy steel} underdome type. 
These bells shall be operated only through the use of a general alarm switch 
located on the control desk in the guard room* Alarm bell circuits to be 
under constant supervision} and to ring trouble bell and indicate on control 
desk that bell circuit or circuits} are in trouble whenever a break or ground 







«r ihorl ®*®“;^** b«il» **y b* •lth#r by b»ti»ry w ^y lU^aaO 

*'*•*■•» A'C. «urr#At •VAlUbi# in Xtm WiUiAti, Aujm 

ulAm •lr«ttit«» Mi«fe frr^yii^A 


b«lU nhail b« wlrad in 


with It* own trmnatw wwUth Md yiXot iliiht. 


MAXCiaidM*C PATROL mtUtt 


— pwtrol bojM* •iMill b« loe«t»4 a« •h«WR on 

plan** Th* bojt«a ahall b« of th* fiuoh typo and all boxoo ohall bo oaot Iroo* 
palntod bronio* 

boxoo ohail bo wirod ao to nonoally roqulro oporatlon in tho fixod *o<|ttOtt«o 
Indloatod by nupiaralo on tho drawing aiul In tho opooifloationa • 

All alifnala to and fro* tho boxoo ohall ooator at tho control dook in tho 
buard room» which dooJc ohall Inoludo a ooparato prlator to rooord tho Vatehaan** 
aotlvltloot provloloa for tolophono ooinwanlcation botooon tho dock and tho oariono 
WKtohtfian'o boAOOi oioano of IndloatlriK to tho ouporvloor tho ozaet looatlon of tho 
oatohuan at all tlaioo» noano of roeolvlnk oaoripinoy eallo fro* tho oaitohaan'o 
boxoo I provlolon for oandatory aoknowlodgOMOot olgnalo frcoi tho Miporvloor at 
twenty nlnuto IntorvalOf and moan* by which tho buporlntondont way oapprooo from 
tho prlfltor all but dollnc^uonoy olgnalo* 

Tho oyotoa ohall bo oo doolipiod that If tho watehoian otartlng on hio rogular 
tour on tho hour and half hour pullo oaoh box in ito nonoal ooquonoo with a aaxi' 
iBua olapoo of not ovor four ninutoa from box to box* tho reports frooi oach station 
ohall bo rooordod nonaaily* If tho watchaian aiosos a station* or oporatoo thooi 
In orronaouo ooquonoo* or takoo lon^or than four alnutoo botwoon oi(^salo* a dolia- 
quofioy ohall bo autouatloally rooordod on tho printing rocordor giving tho nux^r 
of tho last box oporatod and tho oxaet dato and tlao of tho dallnquoney. 

liaoh watehiaan box ohall bo providod with an onorgoney call foaturo* by »oana 
of whloh tha watohooui nay* if olrounotanooo Justify* tranonlt to tho control dook 
In tho guard room an^ omorgonoy oall for holp.Tho onorgoney call ohall iadieato 
at tho guard room In a oloar intolligiblo way through tho uoo of both aodiblo 
and vloual olgnalo that an omorgonoy oxloto and ohall rooord on tho printing ro> 
oordor tho box from whloh tho omorgonoy oall originated and tho oxaet tino and 
data of tho oall* 

kaoh watohman box ohall bo providod with a tolophono Jack and a oif^l light. 
If tho watoyman doolrao to oonwanloato with tho ouporvloor at tho dook* ho nay do 
•0 by plugging in hio portablo tolophono sot* which rings tho tolophono boll at 
tho dook and oommunloatlon is sstablishsd. If tha Buparvlsor dssiros eomnunlea^ 
tlon with ths watchman* ths opsratlon of a switch on th# control dssk lights ths 
•Ignsl lights In saoh of ths watohman*. box... A. tho watohman approacboo tho 
noxt box* Md obsorvos tho lighted signal lights* hs plugs In tals tslsphons sst 
and ooflttuunlostIon Is sstablishsd. 





IS r*ccrdia^ 

frlat ia a 

rrery box atllady -Um eharacicr af 
wmr^ejij call), axd Xhs 


at tka ceak 
9 iatellisikla, 

I aeridiaas daj» 


eaasiat of a prla^i&g 
tka sBBoer of 
9 daliaqaeacy 9 or 
■OBOk and jaar 


. ®* ^^Tidad ax xjae cecxrai daak ia the gaard rooa for 

pcrxoc 2 .s^ oigsala fre« tba Ksperriaor at xbe deak ax taanxy (20) Blaizta 
a naparrxjor abal— ba raqairad to presa tba aaparrlaor'a kattoai 
EX aaxsrf^ o* xa^ (20) airnxaa or laaa. ftea ainaxam sLjaEXaa hara 

aoaca taa^^sx aaiaaxioa of xba oaperrlaor'a baXtoBf a sbeH aotifi- 
’■ iadtcaXa tdat oixx osa Bijsirta raBaiaa to praaa tke 

la Xka sToei tka teixxoa ia aoX preaaod aitkla that alaaxat oa* aatkia 
»isjrtaa from ixa last operatloBy tko priatiag recordar aaXoKti- 

-7 racord a aup«-Tiaor*s dalijiquaBcj, aad tha exacx tiM and daxa* 


^ paroTidad ax xka cooxrol desk afaerabj xbe daperlaxeadoart 
Xaa oae of a eyiiader lock avixcby sappresa all aoraal sigaalot after 
«iek only daliiiqaeacy aad m^rge&ej call signals aball ba racordad, Aa loag 
^ ^ mxciaaE. wperriaw operaxa noraally, ia ^ preaeribad saqaoiea aiai 
^fckia xko preaeribad tiaa i ini Xa» all recordiag of sigaala are g^irpress ed a 
la taa eresx of a aiaaad oox or a doliax^oaeyy aixhar of the aaxchaaii or super- 
riser, or ia xae eroax of aa aaergeacy signal, xbe recorder shall operate as 
mAal. Zhe Xhraslag of xbe auparvieor's switch ■on" or "off* witwli record 
an xho priaXiag recorder, togexhar with tha exact tlna aad date. 


All eireoita ahall be fully superrleed. Ia addition, the cir^iita 
be se arranged that a break, or a grtMtzui, on tha box circuit, will act prerent 
the a:raal operation of the systen. fhia feature nay be aeca^tlishad maually. 

All of the foregoing proXeetire deriees aad equipaeat «>m>i i be a 
FTOdoex of one anaafacxurer, aad shall operate as aa single unified systen. 

y>wi ■saufacturer shall furaiah coaqilexe insxruetioaa eorering tha 
aai&xanaace aad oparaxioa of the systen aad sha ll supply pereoaal iasxruetions 
ftBd personal superrlsioa erer any necessary aaiatenaBee, for the period of 
oae year after date of tha sonplexioa of the iastallatioa. 








( ( CO^RCCTCU) 

KADIOGKAM 


WASHINttTON, U, C. 

^ May 1, 1936 - 3:55 PM 

COMtTRUCTtON tUaiNKCH OwCNft 

Uf<iTeo ^TATCf Mint 
U cNVCR, Colorado 

CONilOCR CANNOT INSTALL FAN AS INDICATED ORAWINtt SUBMITTED YUUftS 

Afril 22 hd Dcnvck Mint because column and roof ORAiim in wav openinqs 
tmfouoh roof. Request contractor cease work on ventilation system and 

NOT FURCMaSE fan UNTIL FUUHLR NOTIFIED, WHICH WILL BE .MEN MORE INFOR¬ 
MATION RCCeiVCD CONNECTION WITH PURCHASE OF PRECIPITATOR, 


Bramscombe 

Received 
May 2 , 1936 
9;05 A.M. 


p. e. Poxm No. 7 
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Signal (Horpa, ^taf^a Armg 


ISlpiftob at 



F\'r ]AiAj., COLO. 


9AVB B 53TRSY TEX NIIE 


19 


AASHN DC 


555P WAY 1/2 


CONSTRUCMON ENGkOAENS 

WIRT 

DENVER COLO 

CONSIDER CA(\uOT INSTALL FAN AS INDICATED SWOP DRAWINGS SUBMITTED 
YOURS APRIL TAENTY SECOND DENVER MINT BECAUSE COLUWN AND ROOF 
DkAIN in AAY OPENING THROUGH ROOF STOP REGiUEST CONTRACTOR CEASE 
AORK ON VENTILATING SYSTEW AND NOT PURCHASE FAN UNTIL FURTHErs 
uOriFlED AHICH 'A ILL BE AHEN WORE INFORMATION RECD CONNECTION A I TH 

purchase of precipitaiok 


branscowbe 




823A 














Signal Corga, ^tatpa Armg 


at 


i TVo ki #*:FS7 
A3 

tksmizc 328P JULY 10 1334 

CUSTCIIAB 

U3 klET DEUVr?. COLC 
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SIFX LI5PCSITICK CF PRCPCSALS FOR GATES CPZFJITZL API GRILLES CPEUEI 
T^EPTY THIRL 


7CL^‘^R7A 

75RA 














RAD lOGRAM 

Dcnver, Colorado 
July 16 , 1936 

Director of the Mint 

\|l|ASHINQTOf4, 0. C. 

Construction Engineer is in receipt of radiogram from Pkocukement 
Division notifying that plans for doors of melter and refiner's vault 

ARE TO BE completed IN A FEW DAYS AND SUBMITTED FOR COMPETITIVE BIDS. 

This will mean a delay of not less than three months in having doors 

INSTALLED AND MAKING THE VAULT AVAIl^!|[^ FOR REMOVAL OF BULLION, WHICH 
MUST BE MOVED BEFORE CONTEMPLATED PuANS CAN BE COMPLETED. TrilS WILL BE A 
SERIOUS HANDICAP TO OUR OPERATIONS AND IS AN UNHEARD OF PROCEDURE UNDER 
THE CONDITIONS EXISTING. ANY ASSISTANCE THAT CAN BE GIVEN TOWARD HAVING 
DOORS INSTALLED BY PRESENT CONTRACTOR TO THE END THAT WE MAY HAVE THIS 
VAULT AT THE VERY EARLIEST POSSIBLE DATE WILL BE GR£A|^|^APPRECIATEO. 

Skinner, Superintendent 


CONFIRMING 




Denver, Colorado, July 16, 1936, 


Director of the Mint 
Washington, D, C. 

Construction Engineer is in receipt of radiogram from Procurement 
Division notifying that plans for doors of meller and refiner's 
It are to be completed in a few days and fisxKxziinixtx submitted 



competitive bids. This will mean a delay of not less than 

three months in having doors installed and making the vault available 
removal 

for ssKBxahis of bullion, which must be moved before contemplated 
plans can be completed. This will be a serious handicap to our oper¬ 
ations and is an unheard of procedure under the conditions existing. 
Any assistance that can be given toward having doors installed by 
present contractor to the end that we may have this vault at the very 
earliest possible date will be greatly appreciated. 


Skinner, Superintendent. 




RADIOGRAM 


Washington, D. C. 

vccon... 

DE'vER.'^coLLAr^-taentrt 01 v^t iiuit--; mr 

Your telegram relative to elevator and vault**compartments taken 
UP WITH Procurement Division. Steps being taken to expediste letting 


THIS contract. 


WISI 


O’Reilly 


Received 
July 17, 1936. 
9:10 A.M. 


<kOB CE-nttfVr VCCOnvUTvSv? OtklCE} 
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tlTreasiurer of tjie ^niteb States! 

(FOR GENERAL ACCOUNTING OFFICE) 
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Creasiurer of t1)e ^Hmteb ^tatesf 


Symbol 95-121 

1132452 

15-51 


(FOR GENERAL ACCOUNTING OFFICE) 
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